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PUBLIC WORKS, IRELAND. 



FIFTY-FIRST ANNUAL REPORT 

OF TUB 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOR THE YEAR 1SS2-S3. 

TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

May it please your Lordships, 

^E have the honour to submit our Fifty-first Annual Report on the several services 
intrusted to our management, viz. : — 

Loans for Works of Public utility, under Act 1 & 2 Wm. IV., c. 33, &c., and for 
Sanitary Improvements under the Public Health Acts ; Sanctions, Advances, 
and Repayments. 

Irish Reproductive Loan Fund Act. 

Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences and Establishments in Dublin Castle and the 
Phoenix Park ; Courts of Law ; Public Offices in the Custom House, Four Courts, Dublin 
Castle, National Education Office, Valuation. Office, General Post Office, General Register Office; 
Metropolitan Police Courts and Stations; Royal Hospital, Kilmninham; Royal Hibernian 
Military School ; Ordnance Survey Office ; Museum of Science and Art ; Royal Botanic Gardens, 
Glasnevin ; Royal Irish Academy ; National Gallery of Ireland ; Royal College of Scieuce ; 
Royal University Buildings, Earlsfort-terraoe ; Land Commission Court and Offices ; Museum of 
Science and Art (New Buildings), <fcc., «fcc. 

Coast-Guard Stations throughout Ireland. 

Customs and Inland Revenue Buildings throughout Ireland. 

Royal Irish Constabulary Buildings throughout Ireland. 

Post and Telegraph Offices throughout Ireland. 

Dundrum Criminal Luuatic Asylum. 

National Education Buildings. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

Supply of Fuel, Water, and Light to all Departments of the Crown in Ireland. 
National Monuments and Ecclesiastical Ruins. 

Depositories for Parochial Records. 

Limited Owners’ Residences. 

Parks and Gardens : 

Phoanix Park, St. Stephen’s-green Park, Curragk of Kildare. 

Buildings, Loans Services — Labouring Classes’ Dwellings and Lodging Houses ; 
Glebes and Glebe Buildings; National School Teachers’ Residences; Dispensary 
Houses ; Reformatory Institutions ; Public Libraries. 

Landed Property Improvement, including — Drainage of Lands, &c. ; -Erection ot 
Farm Houses and Farm Buildings ; Erection of Scutch Mills ; Erection of 
Labourers’ Dwellings ; Planting for Shelter. 

Landlord and Tenant Act, 1S70 (33 & 34 Vic., c. 46). 

Land Law (Ireland) Act, 1881, Loans to Tenants. 

Arterial Drainage, with Improvement of Navigation and Water-power, 5 & 6 Vic., 
c. 89, &c. 

Drainage and Improvement of Lands Act, 1863, 26 k 27 Vic., c. 88, &o. 

Increased Rents in respect of Drainage Charges. 

Drainage Maintenance Act, 29 & 30 Vic., c. 49. 

Maintenance of Navigations in connexion with Drainage. 

Harbours. 

Fishery Piers and Harbours. 

Inland Navigations. 

Post Roads. 

County Surveyors’ Assistants. 

• Railway Clauses Consolidation Act, 8 Vic., c. 20. 

Arbitrations — Railway and other. 

Tramways. 

Bridges. 

Operations for the Relief of Distress. 



Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 




FIFTY-FIRST ANNUAL REPORT OF THE 



[1882-S3. 



The following is an Abstract of Loans made by the Commissioners of Public Woiiks, showing the Total 

Advances and Repayments 



SERVICES, A-c. 


Advanced o 
within the 


Loan 

Year. 


Total Advances 
to 3lst March, 1883. 


repayments 


Principal. 




£ 


a. 


d. 


£ 


8. 


d. 




I. Public Works Loan Fund, Ireland, 1 & 2 Wm. IV., 
















o. 33 ; 40 & 41 Vio., o. 27 


7," 308 














1. Grand Juries of Counties, . Roads, Courthouses, &c., 


18 


0 


713,205 


0 


4 




2. Local Boards, . . . Various Works, . 


3,764 


0 


0 


75,264 


0 


0 




3. Roads and Bridges, . . For Roads, Bridges, &c., 


— 






200,477 


0 


4 


6,154 12 5 


4. Inland Navigation, ...... 


— 






69,950 


0 


0 


617 7 2 


5. Public Buildings, . . Erection and Completion, 


3,500 


0 


0 


38,500 


0 


0 


28 11 6 


6. Railways, . . . .In aid of Construction, . 


95,500 


0 


0 


888,517 


0 


0 




7. Quarries, Mines, and Miscellaneous, 


— 






15,283 


0 


0 




8. Harbours, Docks, <fcc., . . In aid of Construction, . 


64,100 


0 


0 


355,246 


6 


1 


2,405 14 11 


9. Fishery Piers and Harbours, Act 9 Vic., c. 3, . 


— 






53,079 


6 


6 


1,001 9 1 


10. Reclamation of Waste Lands, 1 & 2 Wm. IV., c. 33, 


5,210 17 


5 


60,000 


0 


0 




11. Labourers’ Dwellings in Towns, Act 29 <5t 30 Vic., a 44, 


10,908 


0 


0 


118,421 


0 


0 


1,967 0 1 


12. Artisans’ Dwellings, . . Act 38 di 39 Vic., a 36, . 


— 






64,000 


0 


0 


1,215 14 3 


13. Glebe Loans, . . . Act 33 & 34 Vic., c. 112, . 


18,441 


13 


4 


318,982 


6 


8 


7,537 18 7 


14. Public Health, . . . Act 41 A 42 Vic., c. 52, . 


131,921 


16 


7 


767,728 


9 


10 


19,304 9 3 


15. RiverDrainageandNavigation, Act 5 & 6 Vic., c. 89,. 


— 






2,082,052 


7 


3 


4,008 13 2 


16. River Drainage Maintenance, Act 29 & 30 Vic., c. 49, 


2,717 


10 


1 


37,293 


8 


C 


2,221 6 2 


17. River Drainage, . . . Act 26 di 27 Via, a 88, . 


31,060 


0 


0 


491,890 


18 


10 


9,999 10 3 


18. Pdblio Works Loans, . - 57 Geo. III., c. 34, 









491,444 


19 


8 




1 9. Repairs of Roads and Bridoes, 6 & 7 Wm. IV., c. 1 16, 


1,003 


8 


9 


132,722 


2 


6 


67 18 4 


20. Land Impkovhment Preliminaries, 10 Vie., o. 32, 


1,700 


0 


0 


55,800 


0 


0 


2,500 13 11 


21. Repairs of Fishery Piers, . 16 & 17 Vic., c. 136, . 


2,418 


9 


4 


12,914 


11 


2 


1,267 4 11 


22. Maintenance of Naviga-1 ™ 

nraWott., . . f 19 & 20 V.C., o. 62, . 


- 






2,430 


0 


0 




23. Gaols and Bridewells, . 50 Geo. III., c. 103, 









892,758 


6 


9 


2,160 0 0 


24. Lunatic Asylums Buildings, 1 <Si2 Geo. IV., c 33, die., 


30,734 


1 


8 


1,295,820 


12 


0 


39,978 9 7 


25. Building Schools, . . 53 Geo. III., c. 107, . 









10,293 


5 


7 




26. Relief of Distress, . . 43 Vic. c 4, . 









15,756 


0 


0 


190 0 0 


27. Seed Supply, . . .43 Via, cap. 1, 


— 






647,562 


11 


10 


161,743 2 0 


28. Improvement of Lands, Act 10 Vio., c. 32, «fcc. : — 
















For Drainage, Farm Buildings, Labourers’ Dwellings, 1 
Planting for Shelter, Scutch Mills, die., . . J 


100,828 


0 


0 


3,507,423 


4 


4 


54,311 3 10 


29. National School Teachers’ I oc > on ir- 00 

Residences, . . .) 38 4 39 Vl °- c ' 82 ’ * 


5,716 


0 


0 


28,274 


0 


0 


324 16 5 


30. Dispensary Houses, . . 42 & 43 Vic., c. 25, 


4.780 


0 


0 


16,122 


0 


0 


112 16 2 


81. Land Law, . . . 44 & 45 Vic., a 49, s. 31, 
















Advances to Tenants for Improvement of their Holdings, 


22,220 


0 


0 


22,220 


0 


0 


— 


H. Land Act Fund, . . Act 33 «fe 34 Vic., c. 46 : — 
















Advances to Tenants to pnrehase their Holdings, 


5,567 


0 


0 


517,049 


13 


0 


10,992 12 10 


Totals Current Services, .... 


549,899 


15 


2 


13,998,481 


11 


2 


338,202 5 8 


„ Closed „ . . . . 


— 






18,075,428 


0 


1 


— 


Total Consolidated Fund Loans, 


549,399 


15 


2 


32,073,909 


11 


3 


338,202 5 8 


III. Irish Church Fund Aot, 43 Vic., c. 4, and 43 & 44 
















Vio. c. 14: — 
















1. Improvement of Lands, 


37,708 


0 


9 


901.360 


0 


9 


3,743 18 6 


2. Public Health, 


50 


0 


0 


38,535 10 


0 


618 3 11 


3. Baronial Works, 


3,750 


18 


1 


269,885 10 


5 


4,512 3 5 


4. Relief of Distress, 43 & 44 Vic., o. 14, 








11,383 


13 


4 


90 0 0 


5. Relief of Distress Grants, ..... 








19,069 


3 


0 




6. Arterial Drainage, ...... 


— 






6,136 


1 


0 


— 


Total Irish Church Fund Loans, . 


41,508 


18 10 


1,246,369 


18 


6 


8,964 5 10 


Grand Total, 


590,908 


14 


0 


33,320,279 


9 


9 


347,166 11 6 
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1882-83.] 



COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



Advances and Repayments to the 31 st March, 1883, the Amounts remitted, and Balances outstanding; also the 
within the Year. 



within the Sear. 


Total of REPAYMENTS to H.M. 
Exchequer to 31st March, 1883. 


Amoants Remitted. 


BALANCES outstanding, S*m March, ! 


883. 




Interest. 


Principal. 


Interest. 


Principal. 


Interest. 




£ 


s. 


d. 


£ 


t. 


d. 


£ 


i. 


d. 


£ 


«. 


d. 


£ 8. 


d. 


£ 


t. 


d. 




2,309 


8 


10 


652,840 


18 


3 


98,607 


4 


3 








60,364 2 


1 








1 


2,944 


5 


6 


7,998 


10 


1 


8,756 


6 


0 


— 






67,265 9 


11 


23 


5 


7 


2 


5,923 


5 


5 


54,442 


7 


10 


45,439 


6 


8 


2,971 


11 


11 


143,063 0 


7 


5.128 13 


8 


3 


1,162 


12 


10 


17,824 


2 


8 


67,406 


6 


2 









52,125 17 


4 


33,364 


7 


10 


4 


14 


IS 


1 


33,074 


13 


7 


6,837 


12 


3 


1,953 17 


11 


3,471 8 


6 








5 


24,643 


3 


8 


172,306 


4 


11 


151,865 


8 


10 









716,210 15 


1 


40,695 


5 


0 


6 


35 


2 


11 


14,601 


19 


9 


3,096 


7 


4 









681 0 


3 









7 


5,219 


17 


2 


67,224 


5 


7 


150,236 


16 


11 


74,836 


3 


3 


213,185 17 


3 


1,053 


16 


7 


8 


364 


5 


7 


4S,201 


7 


4 


4,757 


2 


10 









4,877 19 


2 


25 


17 


6 


9 


— 






— 






— 













60,000 0 


0 


5,299 


8 


11 


10 


3,999 


4 


2 


7,516 


3 


3 


15,835 


13 


4 









110,904 16 


9 


48 


11 


8 


11 


2,402 


11 


8 


2,896 


13 


10 


6,023 


17 


10 


— 






61,103 6 


2 









12 


9,406 


11 


9 


36,258 


1 


7 


53,732 


10 


3 









282,724 5 


1 


20 


19 


8 


13 


22,527 


14 


G 


61,849 


6 


3 


75,360 


11 


0 









705,879 3 


7 


3,485 


10 


5 


14 


570 


16 


11 


855,236 


1 


10 


785,884 


12 


11 


1,207,491 


C 


9 


19,324 18 


8 


848 


14 


6 


15 


861 


8 


9 


14,717 


1 


11 


6,252 


12 


9 


155 


0 


0 


22,421 6 


7 


401 


16 


11 


16 


8,970 


3 


8 


76,820 


17 


10 


64,750 


19 


9 









415,070 1 


0 


3,538 


10 


1 


17 


180 


0 


0 


307,533 


6 


3 


196,542 


5 


10 


171,911 


13 


5 


12,000 0 


0 


13,209 


6 


3 


18 


2 


3 


9 


131,594 


It 


4 


75 


2 


0 









1,127 8 


2 


— . 






19 


— 






52,839 


17 


10 









1,013 


3 


1 


1,946 19 


1 









20 


231 


11 


1 


6,076 


17 


10 


407 


6 


10 


— 






6,837 13 


4 


— 






21 


— 






2,430 


0 


0 


0 


0 


2 


— 






— 




— 






22 


— 






886,725 


1 


0 


0 


15 


S 


1,928 


5 


9 


4,105 0 


0 









23 


1,799 


0 


11 


1,022,482 


4 


11 


3,789 


11 


11 


12,183 


0 


0 


261,155 7 


1 


33 


2 


3 


24 


— 






9,336 


11 


4 









350 


15 


4 


605 18 


11 


— 






25 


58 


3 


5 


11,836 


<) 


0 


285 


4 


2 









3,920 0 


0 


126 


6 


11 


26 


~ 






333,941 


17 


4 


— 






— 






313,620 14 


6 


— 






27 


42,075 


13 


9 


2,095,481 


5 


9 


1,010,641 


6 


2 


_ 






1,411,941 18 


7 


16,043 


18 


6 


28 


775 


12 


2 


767 


6 


10 


1,917 


10 


0 


— 






27,506 13 


2 


_ 






29 


347 


2 


1 


131 


16 


4 


420 


4 


1 


— 






15,990 3 


8 


28 16 


3 


30 


37 


4 


6 








37 


4 


6 


- 






22,220 0 


0 


1 


11 


0 


31 


14,698 


4 


9 


73,028 


2 


3 


118,827 


14 


7 








444,021 10 


9 


1,348 


8 


8 




151,560 


7 


10 


7,058,013 18 


6 


2,877,787 14 


8 


1,474,794 17 


5 


5,465,672 15 


3 


124,726 


8 


2 




— 






11,607,215 11 


11 


486,930 


S 10 


6,468,212 


8 


2 


— 




— 








151,560 


7 10 


18,665,229 


10 


5 


3,364,717 18 


6 


7,943,007 


5 


7 


5,465,672 15 


3 


124,726 


8 


2 




400 


9 


9 


10,779 


1 


2 


400 


9 


9 








890,580 19 


7 


53 


7 


6 




117 


4 


4 


618 


3 11 


117 


4 


4 









37,917 6 


1 


— 








843 


4 


11 


4,512 


3 


5 


844 18 


5 









265,373 7 


0 


_ 






■ 1 


8 


6 


4 


151 


13 


4 


9 


8 


1 


— 






11,232 0 


0 


— 






BE 


— 






__ 













19,069 


3 


0 


— 




— 






BE 


— 






— 






— 






— 






6,136 1 


0 


— 








1,369 


5 


4 


•16,061 


1 


10 


•1,372 


0 


7 


19,069 


3 


0 


1,211,239 13 


8 


53 


7 


D 




152,929 


13 


2 


18,681,290 


12 


3 


3,366,089 


19 


1 


7,962,076 


8 


7 


6,676,912 8 


11 


124,779 


15 


7 





• Repaid to [rish Land Commissioners. 
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FIFTY-FIRST ANNUAL REPORT OF THE 



L 1 8 8 2-83. 



PUBLIC WORKS LOANS. 



The foregoing classified abstract shows the loan transactions of the Board, from the 
commencement of its operations in October, 1831, to 31st March, 1883. 

The loans authorized during the year ended 31st March, 1883, number 1,128, and 
amount to £573,978 against 5G1 loans, and £841,954 granted in the previous year, to 
31st March, 1882. 

The following statement shows the purposes to which this sum of £573,978 has been 
allocated : — 



No. of 
Loans. 
2 
2 
•2 
6 
16 
1 
47 
41 

4 

5 
1 
1 
5 

3 
1 

351 

31 

4 
28 

575 

2 



Grand Juries of Counties, . 

Reformatory Buildings, 

Railways and Tramways, 

Harbours, 

Labourers’ Dwellings, ...» 
Clearing Area for Artisans’ Dwellings, . 
Glebe Loans, ..... 
Public Health, ..... 

Arterial Drainage, 

Arterial Drainage Maintenance, . . 

Repairs of Post Roads, 

Land Improvement Preliminary Expenses, 
Repairs of Fishery Piers, 

Lunatic Asylums, Buildings, 

Relief of Distress, .... 

Land Improvement, . . . 

National School Teacher/ Residences, . 
Dispensary Houses, .... 

Loans to Tenants — Land Act, Section 19, 
Do. do., Section 31, 

Lind Act, 1870, .... 



£ 

3,647 

9.000 

15.000 
55,533 
21,187 

12.000 
19,878 

193,545 

5.000 
4,430 

1.000 
2,000 
1,595 
6,500 
1,000 

128,955 

6,803 

2,700 

1,696 

79,825 

2,684 



1,128 



£573,978 



Although the aggregate amount of loans sanctioned is less than that of the previous 
year, when it stood at £841,954, it will be observed that the number of the transactions 
is considerably greater, being twofold what it was in the year to 31st March, 1882. 
The number for the ordinary loan services differs very slightly, and the excess is, there- 
fore, almost entirely due to the 575 loans for £79,825, (giving an average of about £139 
to each), made to tenants for the improvement of their holdings, which have been 
authorized in pursuance of the 31st section of the Land Law (Ireland) Act, 1881. But the 
excess which these loans account for inadequately represents the number of applications 
which have reached us, and which, up to the close of the financial year amounted to no 
less than 2,440. The great bulk have been received since the 30th of October, 1882— 
the date when the restriction which confined these loans to tenants having a £20 valuation 
and upwards, and to amounts of not less than £100, was removed, and the minimum 
amount of a loan fixed at £50, thus embracing tenants having a £10 valuation. The 
little time which has elapsed since this modification, accounts for the number of loans 
actually made being so small, compared with the number applied for. The rate at) 
which applications have been received since the amended conditions became known, all 
of which have been accompanied by a remittance of 10s., is shown by the following 
figures : — 



In December, 1 882, 


154 


In January, 1883, 


426 


In February, 1883, 


476 


In March, 1883, 


580 



From this rate of progress some idea may be formed of the magnitude which this 
service is likely to attain, and indicates that a service has been commenced which will 
place on the department a most trying and onerous duty, and one which will, most 
probably, lead to a great extension of the loan system in Ireland. 

These loans are, as in the Land Improvement service, advanced in five instalments— 
the expenditure of the previous instalment being requisite before a subsequent one is 
issued ; and, therefore, the amount advanced to these borrowers up to the 31st March, 
1883, on account of the £79,825, does not exceed £22,220. As a portion only of this 
has come under repayment on the 5th April last, we shall have little opportunity ot 
ascertaining how the annuity instalments will be discharged until the expiration ot 
another year has afforded a basis of calculation. 
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The conditions of repayment are an annuity of £6 l Os. per cent, per annum, payable 
half-yearly, on every 5 th April and 10th October, for a period of 22 years. As the 
first instalment of rentcharge becomes due on the second gale day which happens after 
the advance, interest is also charged from the date of each advance to the first gale day 
after, at the rate of per cent per annum — The security is a deed giving the Board 
a lien on the holding and effects of the farm. 

Our other loan services do not present any features which require special explanation. 
They include amongst others, loans for the 

£ 

Lucan Steam Tramway, ...... 10,000 

Larne Harbour, ....... 20,000 

Kinsale „ ....... 7,500 

Arklow „ ....... 20,000 

Clearing an unhealthy Area in PI unket street (Corporation of Dublin), 1 2,000 

In the class of loans for labourers’ dwellings in towns, on which a total of £118,421 has 
been advanced, 16 loans have been made for £21,187, against 17 loans for £33,674 in the 
year 1881-82. The rate of application for glebe loans remains nearly the same, viz. : — 47 
loans for £19,878, against 50 loans for £18,506 in the previous year. Our total advances 
under this Act now amount to £318,982. A bill is now before Parliament to continue 
its provisions, which are about to expire, for a further period of five years. 

Under the Public Health Service we have to report 41 loans for £193,545, which is 
in excess of the total amount granted, £132,528, in the previous year. This sum is 
being applied to the following purposes, viz. : — 



21 for Water Works, .... 159,625 

12 for Sewerage, ..... 24,362 

5 for Burial Grounds, .... 5,308 

1 for Market, ..... 1,000 

1 for Widening Streets, .... 260 

1 for Gas Works, ..... 3,000 



£193,545 

Under the Land Improvement Acts, during the year which has just closed, 351 loans, 
amounting together to £128,955, have been made, against 30S loans for £125,825 in the 
previous year. Since the commencement of this service in 1847, we have advanced a 
total sum of £3,507,423, in respect of which £2,095,481 has been repaid, in addition to 
£1,010,641 on account of interest, the principal outstanding being £1,411,942. 

Our advances under the Land Act of 1870, are confined to a few cases, for which 
negotiations were entered into, before the passing of the Act of 1881, and to loans to 
enable landlords to compensate their tenants for improvements. Our operations in 
the past year are, therefore, limited to two loans for £2,683, making the total of our 
advances under this Act £517,049. 

The Public Works Loan Act, 1882, does not affect our loan services beyond the grant 
for loans for the year, amounting to £1,200,000. By the Arrears of Rent (Ireland) 
Act, 1882, we are, by section 18, authorized to make advances on loans to Boards of 
Guardians on the security of the rates of unions or of electoral divisions for the 
purpose of defraying, or assisting to defray, the expenses of the emigration of 
poor persons resident within these unions. This power was heretofore vested in the 
Public Works Loan Commissioners, England, by Act 12 & 13 Vic., c. 104, which does 
not appear to have been taken advantage of. During the past year we have received 
notifications from several unions of their intention to borrow for this purpose, and 
since the year terminated some few of these have been matured and are now in course 
of issue. The same Act authorizes us to make, free grants to guardians or other 
persons, as the Lord Lieutenant may approve, in aid of the moneys borrowed for this 
purpose or otherwise contributed. The amount of these grants is limited to £100,000, 
and is not to exceed £5 for each emigrant ; the whole amount being primarily a charge 
upon the Irish Church Temporalities Fund. 

Church Fund Loans. 

Out of the fund of £1,500,000 which was charged on this fund to meet the distress 
in 1879-80, the total sum of £1,246,370 has been advanced, which includes £41,509 
paid in the past year. 

The only charges remaining on this fund are the, as yet unclaimed, balances of 
certain loans made for the improvement of lands, and, from the slow way in which 
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these balances have been drawn on in the last twelve months, there is now every pros- 
pect that a sum of £200,000 of the total grant will not be required. 

Three years having expired since these advances commenced to be made, the two 
years’ grace before repayment could be demanded has generally expired, and the greater 

E ' ' m have now come under repayment. Up to the close of the year we have received 
and paid over to the Church Commissioners, £16,061 on account of principal, and 
£1,372 for interest. 

Advances and Repayments. 



The advances from the Consolidated Fund in the year were £549,400, and from the 
Church Fund £4 1,50 9, making a gross total of £590,909, as against £958,390 in 1881-82. 

The total of all loans advanced amounts to £33,320,279, on account of which there 
has been repaid £18,681,291, exclusive of interest ; £7,962,0 76 has been remitted, and 
£6,676,912 remains due by the borrowers. A classified abstract of these results is 
given at pages 6 and 7- 

The amounts received in the year in repayment of principal and in respect of the 
interest are as follows : — 



Consolidated Fund Loans, 
Church. Fimd Loans, 



Principal. 

£ s. d. 
338,202 5 8 
8,964 5 10 



£ a. d. 
151,560 7 10 
1,369 5 4 



Total. 

£ 8. d. 

489,762 13 6 
10,333 11 2 



£347,166 11 6 £152,929 13 2 £500,096 4 8 



Giving a total sum of £500,096 recovered, as compared with £455,382 in 1881-82. 
The interest received on the Consolidated Fund Loans, £151,560, has been duly applied 
in aid of the Revenue of the year. 

The Seed advances which, by the Local Government Board Act of 1881, are being 
repaid by annual instalments not exceeding five, the two first of which became due on 
the 1st August, 1881, and 1st August, 1882, have, with some exceptions, been satisfac- 
torily discharged. The whole of the August, 1881, instalment, £138,299, has been 
paid in, and £146,386 on account of the £176,691, which fell due in August last. The 
balance of £30,305 remaining unpaid at the close of the year has already been reduced 
by further payments, and steps have been, or are in course of being, taken for the 
recovery of the remainder. 

We have again to advert to the arrears due in respect of loans made for land improve- 
ment arising in consequence of the late disturbed condition of the country, and to the 
non-payment of rents in many parts. These arrears have undergone a continuous 
increase during the past three years as the following table shows : — 



They stood on the 31st March, 1880, at 
„ „ 1881, at 

„ „ 1882, at 

„ „ 1883, at 



. £13,249 
. 23,625 

. 41,475 

. 54,626 



We trust that the maximum has now been reached, and that the improvement which 
has set in will result in a considerable reduction before another year is closed. 



THE OUTSTANDING BALANCES. 

The outstanding balances which on the 31st March, 1882, amounted to £6,433,175, 
have by the operations of the year just closed, increased to £6,676,912, viz. : To the 
Consolidated Fund, £5,465,673 ; to the Church Fund, £1,211,239. 

The following statement shows the rate of interest chargeable on the above 



balances 



Free of Interest, 
3 per cent., 



a 

? 

4 i 

5 



Church Fund Loans — 
1 per cent.. 



£ 

491,589 

6,000 

57,212 

3,032,182 

170,508 

715,913 

124,630 

867,639 

5,465,673 

1,211,239 
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ESTIMATE FOR LOANS. 

The total of the loans matured in the year, as previously stated, was £573,978, which 
does not differ materially from the amount of our actual advances, £549,400, but both 
of these fall very far short of the expectations which were raised from the notifications 
we received from intending borrowers as to their probable requirements for the year 
1882-83. These amounted to the gross sum of £1,402,429, to which a sum of £100,000 
was afterwards added for the purpose of making loans to Boards of Guardians for 
emigration purposes. On this gross estimate of £1,502,429 your Lordships ultimately 
determined to take a loan vote of credit for £1,200,000 for the loan purposes of the year, 
being upwards of 54 per cent, in excess of the actual demands on this vote. 

This estimate was based on the requisitions of borrowers, principally Local Boards 
and Companies, excepting as regards the loans for the improvement of lands and a few 
other services for which we have assumed the sole responsibility of estimating. The 
amount applied for by Local Boards, &c., was £1,021,600, of which, however, they were 
only able to claim the issue of £337,154. 

We have submitted in the. ordinary way our estimate of the probable requirements 
for the year terminating between 1st April and the 30th June, 1884, amounting to 
£1,512,162, on account of which it is considered a sutn of £1,200,000 will be sufficient 
to discharge all the payments which will arise during the period. 

We append lists of applications for loans received in tire past year from Local Bodies 
for sanitary and other purposes. 



LOANS APPLIED FOR FROM 1st APRIL, 1882, TO 31st MARCH, 1883, 
INCLUSIVE. 



Public Health ( Ireland ) Acts: 1878, 41 & 42 Vic., c. 52 ; and 1879,42 & 43 Vic.,c. 57. 
From Boards of Guardians. 



Union. 

Belmullet, 


Work. 

. Water Works, 


Place. 
. Belmullet, 








Amount. 
£ 8. d- 

. 1,422 0 0 


Do., 

Ballyskannon, . 


. Wall to protect Burial-ground, 


. Kiltane, 
. Bel leek, 








58 


0 


0 


. Main Sewer, Well, and Pump, 








. 150 


0 


0 


Castlerea, 


. Sewerage Works, . . 


. Ballaghadeneen, 








. 200 


0 


0 


Downpatrick, . 


. To complete Water Works, 
. To complete Water Works, 


. Ballynahinch,. 




£100 reduced to 80 


0 


0 


Kilkeel, . 


. Bostrevor, . 








. 900 


0 


0 


Kilrush, . 


J Sewerage Works, . 
| Water Supply, 


. Greagh, 








65 


0 


0 


. Kilrush, 








40 


0 


0 


Lame, 


. Draining the M'Garel Cemetery, 










. 250 


0 


0 


Do., . 


. Water Works for Town of Larne, 










. 5,000 


0 


0 


Limavady, 


. Completion ol Water Works, . 


. Limavady, . 








. 1,000 


0 


0 


Loughrea, 


. Sewerage Works in 


. Woodford, . 








. 95 


0 


0 


Batbkeale, 


. To complete Sewerage Works, . 


. Batlikeale, . 
. Boscommon, 








. 450 


0 


0 


Boscommon, . 


. Sewerage Works, 








. 600 


0 


0 




Erection of a Pump at the Four Boads, 








. 115 


0 


0 


Tu am, 


. New Cemetery, 


. Tuam, . 








. 2,000 


0 


0 


14 Applications. 




Total Amount, 




£12,425 


0 


0 



Dublin, . 
Do., . 



From Corporations of the following Cities and Towns. 

. Further loan for erecting a Pumping Station at the North Lotts, . 

. Completion of Plimket-street Area Scheme, ..... 



. £1,500 

. 12,000 



2 Applications. Total Amount, . £13,500 



From To wn Commissioners. 

Armagh,. , . To complete Water Works and to pay balance of Contract, . . . £1,500 

Do., do., do., do., do., . . . 1,760 

Bangor, . . . Urban Sanitary Authority — Water Works, 8,000 

Do., do., do., Purchase and Extension of Gas Works, . . 3,000 

Banbridge, . . Burial Board. — Public Cemetery for Banbridge and neighbourhood, . . 1,000 

Bray, . . .To construct a Sea Wall along the Esplanade, under the Township Act of 

1881, . . 10,000 

Clonmel, . . Bepayment of Expenses incurred for Sanitary Works, . . - 300 

Do., . . For an extra-mural Cemetery, 3,000 

Drumcondra, Cion- 1 

liffe, and Glas- > Construction of subsidiary Sewers in the Township, . £499 13s. Get, say — 500 

nevin. J 

Enniskillen, . . Laying a supplemental Water Pipe, 700 

Fermoy, . . . Water Supply foi the Town, 13,000 

E-insale, . , Water Works, 1,500 

Navan, . . Sewerage and Flagging Works, ...... • 1,530 

Do., And to repay balance of Loan contracted for building a Town Hall, . 80 

Newtownards, . To provide increased Market Accommodation, . 1,000 



16, Applications. .. Total Amount, . £4G,870 
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The 3rd section of the Act enables the Inspectors on the completion of the securities 
for any loans, in cases where it may be deemed expedient, to supply boats or fishing gear 
in lieu of money to the borrowers, and on the certificate of the Inspectors that such 
articles have been duly supplied, we are authorized to pay for same out of the loan 
granted. 



PUBLIC BUILDINGS. 

Executive Service. 

The necessary works of repair, maintenance, furnishing, &c., of the several buildings 
under the Board’s charge have been duly attended to, and they have again to report 
that serious increase has been caused to the labour of their officers from the effects of the 
severe and widespread storms during the past winter, though not attended with any 
serious expense from the fact of the buildings being maintained in a state of sound and 
substantial repair. 

The transfer to this Board of the property of the Customs and Inland Revenue 
Departments in Ireland under the Act 45 & 4(5 Vic., cap. 17, has come into operation 
during the year. In connexion with the general management, lettings have been made 
of Bonded Warehouses at Cork, Newry, Dundalk, and Sligo ; and portions of the property 
have also been utilized for the Parcels Post at Limerick and Waterford. 

The extensive works consequent on the re distribution of offices at the Four Courts, 
Dublin, have been carried out in accordance with arrangements approved by the Lord 
Chancellor and a Committee of the Judges, the object being to bring together the 
various offices connected with the Equity, Queen’s Bench and Exchequer Divisions, 
which were formerly scattered through the buildings. The formation of the offices for 
the Consolidated Office of Accounts and Distribution of Stamps has been completed. 

The following new works and important alterations have been carried out during the 
year : — 

New Coast Guard Stations have been completed at Portnoo and Tully, and surveys 
and inquiries as to sites have been made for five other stations. Works of defence 
have been completed at Helvick Head, and the improvement of the chief officer’s house 
at Torr Head has been completed. The boat-house and drill-shed at Tramore have been 
delayed by a serious landslip which occurred during a heavy gale which destroyed the 
adjoining pier, but it is expected that they will be finished very shortly. Minor works 
of improvement have been completed at Dalkey, Belderrig, Mouth of the Boyne, and 
Knockadoon. 

New barracks for the Royal Irish Constabulary have been constructed at Clonmany, 
Galbally, and St. Mary’s-street, Limerick; and those in course of construction at London- 
derry and Union-quay, Cork, are in an advanced state, the former being nearly completed. 
The conversion of sundry bridewells into barracks has been completed by executing the 
works at Antrim. Plans have also been made for new barracks at St. John's-street, 
Limerick, Suir-Castle, Rosscarberry, Bohola, Ennis, and for adapting King’s-court House, 
Clontarf, for the accommodation of Crown witnesses. 

The erection of huts for the temporary accommodation of Constabulary, and the 
providing of stables and car-houses at several barracks have been carried out in the face 
of considerable difficulties, owing in many cases to the remoteness of the sites, and in 
others to the disfavor with which the work was locally regarded. In several cases, 
repairs have been executed at buildings occupied as temporary barracks. 

For the Post Office Department inquiries have been made and negotiations entered 
into for the acquisition of sites for new offices, and sketch plans and estimates have been 
prepared for suitable buildings at Clonmel, Dundalk, Enniskillen, Killarney, Lisburn, 
Mullingar, Rathmines, and Belfast. Works for the purpose of the Parcels Post are in 
progress at Armagh, Alhlone, Bally brophy, Belfast, Cork, Dundalk, Enniskillen, Limerick, 
Limerick Junction, Londonderry, Mallow, Portadown, Queenstown, Waterford, and at 
the General Post Office, Dublin. 

To relieve the great pressure in the offices, negotiations have been commenced for 
acquiring additional ground at the General Post Office, Dublin. Negotiations are also 
in progress for acquiring property for the permanent enlargement of the Cork office. 

National Education Buildings. 

During the past year the Commissioners of National Education have notified grants 
in aid of building 41 new schools, and of structural alterations and improvements at 58 
others, and a considerable amount of work for which grants were made in former years 
has been carried out. 

Three grants have been made for building teachers’ residences, but this form of 
assistance has been but in few instances applied for. 
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New works and alterations have also been executed during the year at the Dublin 
Central Model Schools and official establishments, at the Albert and Munster Model 
• Farms, and at the Belfast, Bailieboro’, and Monaghan Model Schools, at a cost of 
£963 10s. 7 d., in addition to the ordinary works of maintenance. 

Dublin Police. 

For the Dublin Metropolitan Police, some minor alterations and improvements have 
been carried out at several barracks, and the erection of the new Mountjoy Barrack 
(Cabra) has been commenced. 

Foil and Light, &c. 

The service for the year ending March 31, 1883, embraced the supply to 350 estab- 
lishments of coals, coke, turf, firewood, gas, water, chandlery, &c., in th^ city and 
throughout the country, at a total cost of £19,217 Is. 7d. 

National Monuments and Ecclesiastical Ruins. 

Irish Church Act, 1869, 32 & 33 Vic., c. 42, s. 25. 

The number of monuments vested in this Board by the Irish Church Temporalities 
Commissioners, acting under the provisions of the 25th section of “ The Irish Church 
Act,” of 1869, i3 137. Of this number the necessary works for arresting dilapidation, 
and ensuring future preservation, have been carried out in 76 cases, and similar works 
are in progress at 6 more. 

There remain only 26 others at which it will be necessary to execute works for their 
preservation. 

The total sum vested by the Church Temporalities Commissioners in the Board for 
the preservation and maintenance of these monuments was £50,000. The outlay up to 
the present has been £24,495 17a. Id., and there remains to the credit of the account 
a balance of £36,848 4s. 2c?., three per cent stock. 

The details of the works which have been carried out during the past year will be 
found in the report (Appendix F) of Mr. Deane, h.h.a., the superintendent of this 
branch of the Board’s duties. 

The Ancient Monuments Protection Act, 1882, 45 and 46 Vie., cap. 73, having come 
into operation, arrangements have been made to give effect to its provisions so far as 
they relate to the monuments vested by it in the Board. 

Depositories for Parochial Records. 

Act 39 & 40 Vic., c. 58. 

Under the provisions of this Act, inspections of proposed Repositories have been 
made in 31 cases, and reports thereon forwarded to the Deputy Keeper of Records. 

New Science and Art Museum 
40 & 41 Vic., c. 234 (Local). 

In compliance with your Lordships’ instructions, steps were taken in the latter part 
of 1881, to invite architects to submit, in a preliminary competition, sketch designs for 
the proposed Science and Art Museum Buildings, in Kildare-street, the cost of which 
was limited to £100,000. In response to that invitation, 68 sketch designs were sent in, 
which having been referred to the Committee of Selection appointed by your Lordships, 
five were therefrom selected, in accordance with the terms of the competition and the re- 
mainder returned to their authors. Under the conditions of the competition the authors 
of the five selected designs were called upon to submit matured drawings for further critical 
examination by the Committee, whose report thereon was submitted to your Lordships 
in June, 1882, and the designs were shortly afterwards exhibited for public inspection 
in Shelboume Hall, Kildare-street. 

A strong desire having been subsequently expressed by representatives of the various 
departments interested in the new buildings, and generally by the public, that a change 
should be made in the contemplated arrangement, it has been determined to enlarge the 
site for the proposed buildings by the purchase of additional premises in Kildare-street, 
and the conditions for a new competition for the designs for the proposed buildings 
are now under consideration. 

Land Commission. 

44 & 45 Vic., c. 49. 

Two additional houses in Merrion-square have been taken and fitted for the arrears 
branch of the Commission, and the building of the additional offices and record room at 
the rere of 24 Upper Merrion-street is in rapid progress. 
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Royal University. 

42 & 43 Vic., c. 65. 

The building recently used as an Exhibition Palace in Earlsfort-terrace has been pur- 
chased for the Royal University. The iron and glass structure in connection with it has 
been removed, and, after due conference with the Committee of Senate, plans have been 
prepared for the alterations necessary to adapt the building to the purposes of the 
University 

Parks and Gardens. 

The Phcenix Park. — The several buildings, roads, plantations, &c., have been main- 
tained, and the People’s Garden continues to be much appreciated by the public as a 
place of recreation, especially on Sundays and holidays. 

St. Stephen’s- green Park , 40 & 41 Vic., c. 134 (Local), has been maintained in good 
order, but not without some difficulty, from the large and increasing number of visitors 
of all ages and classes who frequent it It seldom happens, however, that any wilful 
damage is done. 

The Curragh of Kildare. — The official residence recently built for the Deputy Ranger 
of the Curragh has been maintained in an efficient state, and an addition has been built 
to the Head Bailiff’s cottage. 



BUILDINGS. 

Loans Service. 

Loans have been made under the powers conferred upon us by the several Acts referred 
to for the following purposes — the works, when approved, being carried out by the 
borrowers under our general control and supervision. 

Labouring Classes’ Lodging-houses and Dwellings Acts. 

29 & 30 Vic., c. 44, and 30 Vic., c. 28. 

During the year 28 applications have been made for loans amounting to £47,821, for 
the erection of dwellings for 470 families ; of these 16 for the accommodation of 270 
families, and amounting to £21,187, have been granted. Of those not sanctioned some 
few have been rejected, the title of the applicants not coming within the requirements 
of the Act under -which such loans are made, some, in consequence of the class of 
buildings proposed not being suitable for dwellings for the labouring classes, whilst the 
remainder are under consideration. The advances during the year have amounted to 
£10,908, and the total amount advanced under these Acte has been £118,421. 

Glebe Loans. 

33 & 34 Vic., c. 112 ; 34 & 35 Vic., c. 100 ; 38 & 39 Vic., c. 30 ; 41 Vic., c. 6 ; 

43 & 44 Vic., c. 2. 

Fifty-six applications for loans have been received during the year, amounting to 
£22,384, and forty-seven loans have been granted for £19,877 13s. id. The issues for 
the year have amounted to £18,441 13s. id. Since the passing of the first Act, in 1870, 
we have received 972 applications, of which the following is an abstract of those which 



have been granted. 




Vo. 




Church of Ireland, 




217 


£102,832 


Roman Catholic, 




304 


165,259 


Presbyterian, 




166 


55,244 


Other, 




31 


11,625 






718 


£324,960 


Average Amount of Loan, 


Church of Ireland, 




£474 


Roman Catholio, 




511 


*» ” 


Presbyterian, 




333 


„ „ 


Other, . • 




377 



National School Teachers’ Residences (Ireland) Acts. 

38 & 39 Vic., c. 82, 42 & 43 Vic., c. 74. 

Thirty-four applications under these Acts have been received during the year for 
loans, amounting to £7,280, and 31, amounting to £6,803, have been granted. Some 
Rre still under consideration. The amount issued on this service during the year has 
been £5,716, and from the passing of the Acts, £28,274. 
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Dispensary Houses (Ireland) Act. 

42 & 43 Vic., c. 25. 

The applications under this Act have been 31, amounting to £18,858. Of these 5 
were during the year ending March 33, 1883, for £3,100. The total amount issued 
has been £16,122, of which £4,780 was during the year. 

Reformatory Institutions (Ireland). 

44 & 45 Vic., c. 29. 

The works at Ciare-street Reformatory School, Limerick, have been completed, and 
a loan of £5,000 has been sanctioned to the Corporation of Cork for the St. Patrick’s 
Reformatory School at Upton. 

Public Libraries Acts. 

40 & 41 Vic., cc. 15 & 54. 

No loans have been made under these Acts, but inquiries have been made by 
local parties in regard to the terms on which advances would be made. 

Limited Owners’ Residences (Settled Estates Acts). 

27 & 28 Vic., c. 113 ; 33 & 34 Vic., c. 36 ; 34 & 35 Vic., c. 84 ; 40 & 41 Vic., c. 31. 

No Orders, provisional or absolute, have been made under these Acts during the past 
year. 

LAND IMPROVEMENT. 



In reporting on this branch of the Board ’3 service (Ordinary Land Improvement) for 
the past financial year, it is to be observed that we exclude not only the loans granted 
in 1879-80 under the special terms of the Relief of Distress Act, but also those sanc- 
tioned under the 31st section of the Land Law (Ireland) Act, 1881. 

Although the provisions of recent legislation have a tendency to cause a falling-off in 
applications by landlords with the view of improving lands in the hands of their tenants 
(who, however, have themselves now the privilege of borrowing on the security of their 
tenancies under the 31st section of the Land Law (Ireland) Act, 1881), the loans under 
the original Land Improvement Act, 10 Vic., c. 32, and subsequent amending Acts, 
show an increase as compared with former years. This is mainly due to increased 
activity amongst the class of tenants qualified as borrowers under the 6th and 7th 
sections of the original Act, and who, there is little doubt, have been stimulated by the 
knowledge of the facilities now afforded to tenants with inferior interests under the 31st 
section of the Land Law Act, 1881. 

The number of applications and amounts issued from the commencement in 1847 to 
the close of the financial year euding 31st March, 1883, are stated as follows : — 



No. of 

Applications. 

1847, June to December (inclusive), 1,354 


Amounts 

1:72,790 


1865, . 






No. of 

Applications. 

90 


Amounts 

£46,215 


1848, 






571 


356,160 


1866, . 






98 


26,295 


1849, 






643 


379,836 


1867, . 






. 145 


39,180 


1850, 






436 


250,324 


1868-9, 






179 


64,973 


1851, 






. . 280 


145,653 


1869-70, 






166 


83,775 


1852, 






164 


88,542 


1870-7], 






159 


77,980 


1853, 






154 


55,454 


1871-72, 






160 


82,555 


3854, 






123 


49,293 


1872-73, 






223 


76,290 


1855, 






98 


35,180 


1873-74, 






224 


99,572 

102,005 


1856, 






. . 108 


32,510 


1874-75, 






245 


1857, 






114 


31,674 


1875-76, 






265 


98,730 


1858, 






112 


35,524 


1876-77, 






218 


121,405 


1859, 






111 


29,334 


1877-78, 






278 


121,345 


1860, 






135 


26,902 


1878-79, 






319 


125,370 


1861, 






154 


36,656 


1879-80, 






463 


147,035 


1862, 






. . 184 


61.375 


1880-81, 






638 


161,575 


1863, 






138 


58,830 


1881-82, 






. 401 


137,788 


1864, 






132 


58,430 


1882-83, 






451 


100,828 



The figures quoted for 1882-83 show that if the exceptional period from 1879 to the 
end of March, 1881, is excluded, the number of applications for Ordinary Land Im- 
provement loans is in excess of that for any year since 3 849. Owing, however, to the 
sums applied for being in the majority of cases small, the total amount issued for the 
year does not equal that advanced in some of the years when the applicants were fewer 
The loans under which operations have been commenced during the past year are 
Classified thus ; y 0 . of Amount 



Drainage and other Land Works, 
Farm Buildings, 

Labourers’ Dwellings, 
Scutch-mills for Fla*, 



. 176 £73,025 

. 127 37,725 

33 1J.845 

. Nil. Nil. 
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The following table gives the number of loans and the sums issued in the several 
counties in Ireland up to the 31st March, 1883 : — 



Schedule showing the Number of Loans and Amounts issued. 



Name of County. 


No. of 


Amount issued. 


Total No. 
Loan 


Total Amount issued 


Northern Division. 




£ 


s. 


d. 




£ 8. 


d. 


Antrim, .... 


171 


121,398 


0 


0 








Londonderry, . 


133 


59,498 


0 


0 








Donegal, .... 


199 


133,401 


0 


0 








Fermanagh, 


118 


71,205 


0 


0 








Tyrone, .... 


268 


131,655 


0 


0 








Armagh, .... 


59 


19,273 


0 


0 








Down, .... 


114 


80,169 


0 


0 














— 


— 


1,062 


616,599 0 


0 


Midland and Eastern. 
















Cavan, .... 


124 


46,876 


0 


0 








Monaghan, . . 


85 


40,569 


0 


0 








Longford, .... 


204 


109,006 


0 


0 








Louth, .... 


75 


30,245 


0 


0 








Meath, .... 


318 


161,025 


0 


0 








Westmeath, 


194 


74,403 


0 


0 








Dublin, .... 


191 


67,592 


0 


0 








Kildare, .... 


238 


122,015 


0 


0 








King's, .... 


143 


40,378 


0 


0 








Queen’s, .... 


279 


137,935 


0 


0 








Wicklow, .... 


206 


107,856 


0 


0 








Carlow, .... 


179 


94,969 


0 


0 








Kilkenny 


151 


56,276 


0 


0 








Wexford, .... 


232 


111,495 


0 


0 














— 


— 


2,619 


1,200,640 0 


0 


Western. 
















Sligo, .... 


163 


80,322 


0 


0 








Leitrim, .... 


129 


53,445 


0 


0 








Mayo 


358 


151,879 


0 


0 








Roscommon, 


323 


139,263 


0 


0 








Galway, .... 


C04 


231,232 


0 


0 








Clare, .... 


261 


89,741 


0 


0 














— 


— 


1,838 


745,882 0 


0 


Southern. 
















Limerick, .... 


570 


242,726 


0 


0 








Tipperary, 


421 


152,692 


0 


0 








Waterford, 


115 


52,750 


0 


0 








Cork, .... 


818 


238,888 


0 


0 








Kerry, .... 


485 


257,246 


0 


0 














— 


— 


2,409 


944,302 0 


0 






Totals, 




■ 


7,928 


3,507,423 0 


0 



Thorough-Drainage. 

The quantity of land thorough-drained under the Acts, since the commencement in 
1847, to 31st March in this year, is 280,910 acres. Of this quantity 2,334 acres have 
been thorough-drained during the year now reported on at an average cost of £7 4 s. 6d. 
per acre. 

Planting for Shelter. 

^' or this description of work 82 loans, amounting to £14,300, have been granted since 
the passing of the Act 29 & 30 Vic., c. 40, and of that number 9 amounting to £4,815 
were sanctioned during the year ending 31st March, 1883. 

Farm Buildings. 

f f? 6 number of 1 oans sanctioned for the erection of Farm Buildings since the passing 

oi the Act 13 and 14 Vic-, c. 19, is 1,762, amounting to £859,035. Of this number 122, 
amounting to £36,860, were approved during the year ending 31st March last. 

Dwellings for Agricultural Labourers. 

Since the passing of the Act 23 Vic., c. 19, the number of loans granted for this 
Wor k *® 517 amounting to £281,440, and of this number 37 amounting to 
13,210 were sanctioned since our last report. 

D £* 7es extracts from the reports of the District Inspectors, and Appendix 

• the usual statement of loans in progress and amounts issued. 
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LANDLORD AND TENANT ACTS, 1870 and 1872. . 

33 & 34 Vic., c. 46 ; and 35 & 36 Vic., c. 32. 

During the year on which we now report the number of loans made in aid of purchase 
under the above Acts was 4, amounting to £3,012.* 

Of these 3 were in respect of sales in the Land Court under the 45th section of the 
Act of 1870, the amount of the advances being £2,141. This brings the total number 
of loans under that section up to 779; the gross sum issued being £435,781. Under the 
Act of 1872 one loan, amounting to £871, was made within the period now reported on. 

The total number of cases under both Acts (1870 and 1872) in which advances have 
been made from the commencement in 1870 to the 31st March, 1882, is, excluding 
advances for compensation, 875, the gross sum issued being. £513,874. 

Schedule showing the number of cases in which Advances have been made to Tenants to 
aid them in purchasing their Holdings, stating the amount of the Purchase-money, the 
sum advanced by the Board, the number of Acres purchased, with the Annual Rent 
and Government Valuation of the same up to the 31st March, 1882. 



Provinces and Counties. 


No. of 


Amount 

of Purchase- 
money. 


Amount 

Advanced. 


Number of 


Annual Rent. 


Tenement 

Valuation. 


Lrdjster : 








£ 


s. 


d. 


£ 


A. 


R. P. 


£ J. 


cL 






Carlow, 






2 


1,770 


0 


0 


945 


89 


1 30 


94 6 


0 


76 10 


0 


Dublin, 






9 


24,686 11 


9 


13,313 


884 


1 39 


1,024 17 


9 


929 10 


0 


Kildare, . 






3 


6,450 


0 


0 


3,480 

17,463 


206 


2 20 


422 14 


5 


282 0 


0 


Kilkenny, . 
King’s, 






26 


26,780 

5,440 


0 


0 


1,639 


1 5 


1,118 3 


0 


1,094 4 


6 






9 


0 


0 


3,337 


309 


3 20 


241 2 


3 


187 C 


4 


Longford, . 






11 


4,952 


0 


0 


2,876 


338 


1 2 


240 17 


9, 


212 0 


0 


Louth, 






7 


15,876 


10 


0 


8,951 


572 


2 17 


G67 6 


6 


620 5 


0 


Meath, 






29 


68,676 

9,700 


12 


2 


39,603 


2,803 


2 1 


2,928 15 


4 


2,606 5 


0 


Queen's, . 






3 


0 


0 


5,500 


470 


0 3 


454 11 


7 


392 5 


4 


Westmeath, 






12 


37,208 


1 


1 


20,541 


1,582 


1 15 


1,473 6 


1 


1,293 5 


0 


Wexford, . 






10 


11,901 


1 


5 


7,588 


640 


0 35 


490 9 


10 


439 10 


0 


Wicklow, . 






5 


10,175 


0 


0 


6,236 


614 


1 13 


514 17 


6 


426 10 


0 


Totals, 

Munster : 






126 


223,615 


16 


5 


129,833 


10,151 


•0 0 


9,671 7 


5 


8,559 10 


2 




























Clare, 






53 


46,208 


6 


8 


27,378 


3,739 


3 26 


2,111 1 


8 


1,840 3 10 


Cork, 

Kerry, 






53 


53,860 


12 


8 


32,197 


5 554 


0 12 


2,6«5 12 


4 


2,042 13 


8 






2 


2,870 


0 


0 


1,840 


398 


2 5 


161 0 


0 


140 15 


0 


Limerick, . 
Tipperary, 






26 


65,036 


15 


0 


32,131 


2,137 


1 15 


2,754 5 


3 


1,805 10 


0 






53 


49,113 16 


8 


29,657 


3,398 


3 9 


2,263 19 


3 


1,761 7 


0 


Waterford, 






1 


1,000 


0 


0 


500 


26 


0 18 


45 0 


0 


32 0 


0 


Totals, 






188 


218,089 11 


0 


123,703 


15,254 


3 5 


10,020 18 


6 


7,622 19 


6 


Connaught : 
Galway, . 
























8 


16,957 


2 


8 


10,803 


1,186 


2 20 


850 16 


4 


567 11 


0 


Leitrim, . 






4 


1,553 


0 


0 


973 


143 


0 12 


63 10 


0 


63 18 10 


Mayo, 






5 


4,745 


0 


0 


2,752 


395 


3 12 


207 1 


8 


178 11 


0 


Roscommon, 






11 


32,221 


17 


6 


20,892 


2,088 


3 22 


1,624 18 


3 


1,140 15 


0 


Sligo 






1 


2,300 


0 


0 


1,533 


423 


3 27 


185 15 


0 


150 0 


0 


Totals, 

Ulster : 

Antrim, . 






29 


57,777 


0 


2 


36,953 


4,238 


1 13 


2,932 1 


3 


2,100 16 


8 






47 


27,954 


8 


i 


15,859 


1,744 


0 6 


1,083 17 


9 


963 14 


0 


Armagh, . 






43 


8,180 


5 


4 


5,129 


463 


0 23 


356 19 


0 


355 10 


0 


Cavan, 






54 


29,170 


13 


3 


19,357 


1,707 


2 8 


1,191 12 


7 


1,069 8 


0 


Donegal, . 






66 


56,050 


0 


0 


36,213 


3,398 


3 0 


2,276 18 


7 


2,134 11 




Down, 






16 


12,980 


9 


7 


8,428 


488 


2 18 


549 7 


0 


534 15 


0 


Fermanagh, 






10 


4,249 


10 


0 


2,606 


468 


3 15 


146 2 


11 


148 13 




Londonderry, 






217 


172,603 


15 


6 


106,228 


12,396 


0 21 


6,662 1 


11 


7,095 4 10 


Monaghan, 






4 


1,302 


0 


0 


759 


73 


1 15 


45 3 


6 


50 0 




Tyrone, . 






75 


46,336 


0 


0 


28,806 


2,710 


3 8 


1,812 0 


1 


1,605 18 10 


Totals, 






532 


358,827 


1 


9 


223,385 


23,451 


0 34 


14,124 2 


4 


13,957 14 


s 


Gross Totals, 






87 5 


858,309 


9 


4 


513,874 


53,09 5 


1 12 


36,748 9 


6 


32,241 1 


0 


Compensation Claims. 


























Leinster ^Wicklow, 






1 


— 






220 


218 


3 7 


219 7 


6 


151 5 


0 


Munster : — Limerick, 






1 


— 






400 


90 


0 0 


17 12 


0 


14 15 


0 


Connaught .-—Mayo, 






1 


- 






2,555 


2,793 


0 0 


2,200 0 


0 


1,463 0 


0 


Totals, 






3 


-*• 


3,175 


3,101 


3 . 7 


2,436 19 


6 


1,629 0 


0 



>LTKo8b IMVIM ware made in reaped of loans applied for bofoTo the passing of the Land Law (Ireland) Act. 1861, under the provisions Of 
which the power of advancing money to aid tenants in the purohaso of their holdings was transferred to the Irish Laud Commission. 
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LAND LAW ACT, 1881. 

44 & 45 Vic., chap. 49. 

Section 19. — The operations of the Board under the 19th section of the Act have been 
unimportant, but it is believed the loans applied for do not in any degree represent the 
orders which have been issued by the Land Commission Court for the erection or im- 
provement of labourers’ cottages. 



Province. 


Number 
of Loans 
sanctioned. 


Amount. 


Amount 

advanced. 

£ 


Number 
of Applications 
under inquiry. 


Leinster, 


2 


155 


28 




Munster, 


22 


1,381 


250 


4 


Ulster, .... 


3 


100 


25 


1 


Connaught, 


1 


60 


30 


- 


Total, 


28 


£1,696 


£333 


5 



Section 31. — During the year various amendments have been authorized by your 
Lordships in the conditions originally issued with the Schedule to Treasury Minute of 
21st December, 1882. The principal of these have been as follows : — 

1. Sureties are no longer required to be named for the repayment of the loan, but 
only for the due application of the advances. 

2. The minimum amount which may be granted as a loan has been reduced from 
£100 to £50. 

3. The minimum poor-law valuation of a holding rendering a tenant eligible to become 
a borrower has been reduced from £20, first to £] 0, and recently to £7. 

4. Applications for loans of a less sum than £100 may now be received under section 31 
from tenants who were previously eligible to apply only under 10th Vic., chap. 32, 
section 7. 

5. A preliminary fee of ten shillings is now required from applicants, this being 
credited to them in deduction from the Board’s charges when the loan applied for is 
sanctioned. 

The first four of these amendments resulted in a very rapid increase in the applica- 
tions, the number received from the 1st January, 1883, to the 31st March, 1883, being 
more than three times as great as the number received in the preceding nine months of 
1882-3, and there is apparently a tendency to a still further development of the 
service. 

The large increase in the applications for loans necessitated a corresponding increase 
in the number of inspectors employed in making the local inquiries, and there are now 
thirty-six, the service having been carried on at the commencement of the operations 
with" four inspectors only. There has been a corresponding increase in the clerical 
staff. There has scarcely been time yet since the last increase of staff was made to 
judge whether or not a further increase will be necessary in order to enable loans to be 
made more expeditiously than has yet been possible. 

The difficulties experienced in making the inquiries are considerable, and the principal 
of them may be stated to be as follows : — 

1. That of conducting correspondence with the class of uneducated persons forming 
the bulk of the applicants for loans. It is necessary to detail every instruction 
with the greatest minuteness, and even to repeat the same instructions very frequently. 
Letters often remain unanswered, and two or three reminders have to be sent. 

2. The failure of the applicant, whether he be an ordinary tenant from year to year 
or the holder of a lease, to prove himself the sole legal possessor of the interest in the 
tenancy. It often happens that the tenant’s interest is divided between members of a 
family, and neither probate of will nor letters of administration are forthcoming. In 
case of the existence of a lease, it is necessary that in making a loan the covenants of 
the same should be duly observed. 

When, however, a judicial lease has been given, this is accepted as proof of tenancy 
without inquiry. 

4. The inability of the poorer applicants to pay their rent to a sufficiently late date to 
entitle them to an advance. 

C 2 
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The following tables contain a summary of the Board’s operations under section 31 
from the date of the publication of the Treasury minute of the 21st December, 1881 to 
the 31st March, 1883. 



Schedule showing the Number of Loans sanctioned and Amounts issued up to 
the 31st March, 1883. 



Province and County. 






Number 

^Of 


Amount 

■auctioned. 


Totul amount 
of 

Iuues made. 


Leinster : 
Carlow, 








4 


£ 

1,520 




Dublin, 








4 


750 




ivildare, . 

Kilkenny, 
King’s, 
Longford, 








27 


5,030 










5 


850 










11 


1,630 










29 


3,220 




Louth, 








2 


1,100 




Meatli, 








8 


2,920 




Queen’s, 








6 


650 




Westmeath, . 








23 


3,265 




Wexford, 








4 


550 




Wicklow, 








2 


400 






Totals, 






125 


£21,855 


£4,825 


Munster : 








Clare, 








56 


5,625 




Cork, 








172 


20,075 




Kerry, 








27 


3,570 




Limeiick, 








62 


6,975 




Tipperary, 








25 


3,520 




Waterford, . 








4 


350 






Totals, 






346 


£40,115 


£8,541 


Ulster : 








Antrim, 








7 


1,110 




Armagh, 








5 


415 




Cavan, 

Donegal, 








25 


2,435 










12 


1,165 




Down, 








6 


1,320 




Fermanagh, . 








9 


765 




Londonderry, 








2 


200 




Monaghan, . 








8 


655 




Tyrone, , 








25 


2,755 






Totals, 






99 


£10,820 


£2,552 


Connaught : 








Galway, 








34 


5,030 




Leitrim, 








36 


3,110 




Mayo, 








62 


8,855 




Roscommon, . 








19 


2,285 




Sligo, 








25 


3,055 






Totals, 






176 


£22,335 


£6,302 


Gross Totals, 






746 


£95,155 


£22,221 



The Number of Applications remaining under inquiry on the 
31st March, “1883, was as follows : — 



— 


Number of 
Applications. 


Amounts 


Leinster, .... 


144 


£ 

16,594 


Munster, .... 


448 


42,140 


Ulster, .... 


2U1 


15,775 


Connaught, 


534 


44,355 


Total, 


1,327 


£118,864 



Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 



1882-83-] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 21 



The Number of Loans found inadmissible was as follows : — 



Prorlnce. 


No. 


£ 


Leinster, . 


26 


2,782 


Munster, ..... 


137 


14,659 


Ulster, ..... 


22 


2,172 


Connaught, .... 


63 


6,671 


Total, 


238 


£25,284 



Drainage, Reclamation, and Fencing. 

The first sanctions received were dated 12th April, 1882, and the season being then 
too far advanced for this class of work to be carried forward, it was not until the month 
of November that much progress was made ; but tenants are now displaying much 
energy in carrying on their works. 

Farm Buildings, Farm Houses, and Labourers’ Cottages. 

The tenants obtaining loans are taking large advantage of the opportunity afforded 
them for erecting improved buildings on their holdings, and considerable progress has 
been made. The buildings erected have been of a very plain character, though sub- 
stantial, and their average cost has been less than that of buildings erected by owners 
under the Land Improvement Acts. 

Advances for labourers’ cottages have been made of a minimum amount of £50 each, 
but small as this sum may appear, the buildings authorized show a decided improvement 
on the customary type of cottages in Ireland. 

Issues Made. 

The instalments issued in respect of sanctioned loans were, to the 31st March, 1883, 
as follows : — 



Number of 
auctioned. 


First Issues. 


Second Issues. 


Third Issues. 


Fourth Issues. 


Final Issues. 


Accounts 


746 


319 


178 


107 


49 


27 


13 



For further information, see Appendix E. 



ARTERIAL OR RIVER DRAINAGE. 

Acfs: 5 & 6 Vic., cap. 89; 8 & 9 Vic., cap. 69 ; 9 Vic., cap. 4 ; 10 & 11 Vic., cap. 79 ; 
16 & 17 Vic., cap. 130 ; 18 & 19 Vic , cap. 110; 19 & 20 Vic., cap. 62; 20 & 21 
Vic., cap. 23 ; 21 & 22 Vic., cap. 41 ; ana 35 & 36 Vic., cap. 31. 

The Board’s duties in connexion with the works of Arterial Drainage, with Improve- 
ments of Navigation and Water-power, under the Acts quoted, have been con- 
fined during the past year to determining, on the application or proprietors, the amount 
of increased rent to be paid by tenants in respect of the benefit derived by them from 
improvements in their holdings, resulting from the Drainage operations ; and to giving 
information, assistance, and advice to the Trustees of Districts, on such points connected 
with their trusts as they might request, and which we have felt it within our province 
to supply. All executive operations have been long since brought to a close. 

The whole expenditure charged against the different undertakings at the close ofthe 
operations under the Arterial Drainage Acts (prior to 1863), including £70,201 for 
works chargeable to counties, amounted to £2,39u,612 126. id., of which £1,043,227 was 
made repayable by annuity or otherwise, £1,206,312 was remitted, and £141,073 made a 
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free grant, the whole having been advanced by way of loan, with the exception of that grant. 
The repayments including interest, amounted to £1,427,504 on the 31st March, 1883 
the whole extent of land drained and improved being 266,736 statute acres. 

The charges have ceased, within the year under report, in the following Drainage 
Districts : — -Fergus and Dunmore. 



Drainage and Improvement of Lands (Ireland) Act, 1863, and Amendments in Acts- 
26 & 27 Vic., c. 88 ; 27 & 28 Vic., c. 72 ; 28 & 29 Vic., c. 52 ; 32 & 33 Vic., c. 72 • 
35 & 36 Vic., c. 31 ; 37 & 38 Vic., c. 32 ; 41 & 42 Vic., c. 59 ; and 43 & 44 Vic., c. 27.’ 



An application for the formation of one new Drainage district has been received 
during the year 1882-83 — namely, Kilpeacon, in the county of Limerick, a continuation 
of the Barnakyle district. 

The total number of applications brought before the Board since the passing of these 
Acts and up to the 31st March, 1883, is 78, viz. : — 



1. Athboy, county of Meatb, . . 1,388 

2. Ballynacarrig, King’s and Queen’s 
counties, ..... 2,502 



2,446 

413 

2,595 

1,681 



1,092 2 30 



2,719 

1,260 



747 

829 



3. Thurles, county of Tipperary, 

4. Rathdowney, Queen’s county, 

5. Sixmilebridge, county of Clare, 

6. Kilmastulla, county of Tipperary, 

7. Silver River, King’s county anc 

county of Westmeatl), 

8. Parsonstown, King’s county ant 

county of Tipperary, . 

9. Camoge. county of Limerick, . 

10. Elphin, county of Roscommon, 

11. The Connell, county of Kildare, 

12. Brickey, county of Waterford, 

13. Upper Inuy, counties of Cavan, 

Longford, Meath, and Westmeath, 11,675 2 

14. The Quinagb, county of Carlow, . 680 3 

15. The Clodiagh, county of Tipperary, 1,657 1 

16. The Island Lakes and G-lore River, 

county of Mayo, . . . 1,457 0 

17. Lough Ougbter and River Erne, 

county of Cavan, 

18. Buncam Lake and BallyLean River, 

county of Mayo, 

19. The Gully, Queen’s county, . -i 

20. The Doohyle, county of Limerick, 

21. The Ward (No. I.), counties of 

Dublin and Meatb, ... 

22. Frankford River, King’s county, 



1 23 
1 15 
1 39 

0 4 

1 18 



0 1 
8 0 
3 12 
2 0 
1 20 



3,077 : 1 30 



823 

1,064' 

409 



0 0 
0 10 
2 32 



886 

1,204 



0 18 
2 0 



23. The Mulkear, county of Limerick, . 3,250 2 24 



622 

926 



0 20 
2 0 
0 30 
3 20 



2,347 

1,955 



3 30 
2 30 



. 17,437 
. 453 

1,227 



1,21 



147 2 10 



19,417 

179 

323 



504 3 0 



3 0 



86 0 IS 



2 3 



265 2 19 



833 2 0 



878 3 22 
1,379 3 30 



0 0 



1,034 

4,369 



1 2 
2 3 



114 3 37 



This is a 
u-t of 
Black- 
ater," <fcc, 

o. 72. 



24. Dunderry, county of Meath, 

25. Douglas, county of Oarlow, . 

26. Derrinlough, Ring’s county, . 

27. Boolinarrig, King’s county, . 

28. Kildare (Tully River), county o 

Kildare, .... 

29. Baltracey, county Kildare, 

30. Lough Erne, counties Fermanagh 

Cavan, and Monaghan (No. L), 

31. Torrent River, county Tyrone, 

32. The Boira, county Wexford, . 

33. TheRiver Bride and Kilcrea, count' 

of Cork, .... 

34. The Upper Gully — River Gully 

Queen’s county, . 

35. Ballycranmore — Blackstaff River 

county of Down, . . 

36. Lough Erne, counties Fermanagh 

Cavan, and Monaghan (No. II.), 

37. Ballynacourty, county Limerick, . 

38. Ollatrim River, county Tipperary, . 

39. Fourtowns and Jerritzpass, counties 

Armagh and Down, . . . 428 2 17 

40. Ratbaugan River, county Kildare, . 8,789 3 15 
41 Stoneyford River, counties Meath 

and Westmeath,. . . . 3,536 2 30 

42. Tory HiU, county of Limerick, . 980 1 



See No. 43. 43. Barnakyle, county of Limerick, . 1,007 2 22 



44. Ballintemple, county Carlow, 

45. Upper Finn River, county Donegal, 1,274 

46. Upper Leanuan, couuty Donegal, . 656 

47. The Ward (No. II.), Dublin and 

Meath, . . . , 

48. The River Suck and its tributaries, 

counties of Galway & Roscommon 
(No. L), 32,465 

49. The Swauliubar or Blackwater, 

county of Cavan, 

50. The Ballyadama, near Athy, Queen's 

county, 

51. Laracor and tributaries, county of 

Meatb, ..... 

52. The Quoile, county Down, 

53. The River Suck and some of its 

tributary streams, counties Galway 
and Roscommou (No. II.), . . 15,200 

54. The River Deel, county Cork ; no 

map or schedules received, . (See No. 61. 
So. The River Bush, county Antrim, . 3,227 1 29 

56. Lough Erne (No. III.), county Fer- 

managh, . ... 17,266 0 0 

57. The Garristown or Delvin River, 

counties Meath and Dublin, 

58. Scariff River, county Clare, . 

59. Currygrane, county Longford, 

60. Uppor Silver River, King’s County 

and county Westmeath, 

61. Millford, River Deel, county Cork,. 

62. River Lerr, counties Kildare and 

Carlow, ..... 

63. Cahirmone River, county Cork, 

64. Knookcroghery, county Roscommon, 

65. Ballinlougb, counties of Roscom- 

mon and Galway, . . • 

66. Swilly Burn, county Donegal, 

67. New Strokestown, county Ros- 

common, ..... 

68. Clady, county Londonderry. (With- 

drawn, and alldocumeniB returned 
to the petitioners.) 

69. Ollatrim, county Tipperary (No. II.) 

70. Kilcoleman River and tributaries, 

King’s county, .... 

71. Cloughan and Ervey, Meath and 

Cavan, 

72. Blackwater and Owenroe or Moy- 

nalty River, Meath, . 

73. Hogau’s Pass, county of Tipperary, 

74. Sixmilewater, county of Antrim, . 

75. Owenroe and Moynalty, county of 

Meath * 

76. Nanny River, county of Meath, . 

77. Shiven River, county of Galway, . 

78. Kilpeacon, county of Limerick, a 

continuation of the Barnakyle 
District, t 



372 

1,054 



2,590 2 0 
340 0 31 
4,842 0 0 



647 2 3 
1,370 0 0 



6,146 2 32 



164 1 10 



1,327 0 33 



N ot stated. 



3,050 

894 

557 



0 0 



32 



2,226 0 0 
739 1 18 



840 1 0 
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Acts have been passed confirmi ng tlie Provisional Orders of the Board constituting 
forty-six of those districts, viz. : — 



Athboy. 


Upper Inny. 


Lough Oughter and) 


Laracor. 


Ballynacarrig. 


Doohyle. 


River Erne. ) 


Ward. 


Rathdowney. 


Gully. 


Upper Gully. 


Suck. 


Sixmilebridge. 


Island Lakes and 1 


Bally nacourty. 


Barnakyle. 


Kilraastulla. 


Glore River. f 


Bride and Kilcrea. 


Garristown and 


Silver River. 


Frankford River. 


Stoneyford. 


Delvin Rirei 


Connell. 


Douglas River. 


Tory Hill. 


Currygrane. 


Brickey. 


Derrin lough. 


Fourtowns and 1 


Upper Silver Rive 


Quinagh. 


Baltraeey River. 


Jerritzpass. / 


River Lerr. 


Parsonstown. 


Boolinarrig River. 


Rathangan River. 


Scariff. 


Elphin. 


Torrent River. 


Ballyadams. 


Lough and River 


Clodiagh. 


Mnlkear. 


Sw&nliubar and 1 


Erne. 


Camoge. 


Kildare. 


Blaokwater. j 


Cahermore. 



; 



One Act was passed during the last Session, viz., that to confirm the Provisional Order 
for the District of Cahermore, Co. Cork. Provisional Orders were made during the past 
year for four districts, viz. : — Milford — River Deel — Co. Cork, 25th May, 1882 ; Hogan’s 
Pass, Co. Tipperary, 15th June, 1882 ; Owenroe or Moynalty, Co. Meath, 21st March, 
1883 ; Swillyburn, Co. Donegal, 21st March, 1883; and the Bill to confirm them has 
been sent to the Treasury to be brought before Parliament. 



The works have been completed and final awards made for thirty-seven, viz. - 



Athboy. 
Ratlidowney. 
Ballynacarrig. 
Connell. 
Quinagh. 
Kilmastulla. 
Silver River. 
Brickey. 



Sixniilebridge. 

Doohyle. 

Elphin. 

Clodiagh. 

Gully. 

Dcrriulongh. 
Parsons town. 
Baltraeey. 



Boolinarrig. 
Frankford. 

Douglas. 

Island Lakes and ) 
Glore River. ) 
Torrent. 
Ballinacourty. 
Upper Gully. 



Camoge. 

Mulkear. 

Kildare. 

Tory Hill. 

Lough Oughter 
and River Erne. 
Swanlinbar or 
Blackwater. 



Laracor. 

Upper Inny. 
Garristown and > 
Delvin River. f 
Bride and Kilcrea. 
Currygrane. 
Rathangan. 

Barnakyle and Ward. 



The works of the following districts have been in course of execution or of pre- 
paration for commencement : 

Stoneyford, Suck, Ballyadams, River Lerr, and Lough and River Erne. 

The works have not been proceeded with in the Fourtowns and Jerritzpass District, 
though the Provisional Order has been confirmed by Act of Parliament. 

Of the remaining districts, Thurles, Buncam Lake, Dunderry, Boira, Bally cran more, 
and Upper Leannan, appear to have been abandoned. The Upper Finn, Ollatrim, Bal- 
lintemple, Bush, Clady, and Knockcroghery have been withdrawn or are held over ; 
Ollatrim, No. 2, Kilcoleman and Cloughan and Ervey have not been followed up by the 
petitioners. The Reports of the Inspectors on Ballinlough and New Strokestown were 
sent to the Petitioners, but no assents have been received. 

The carrying out of the works of the Upper Silver River District, county Westmeath 
and King’s County, have not been proceeded with owing to the unsettled relations 
between landlord and tenant in Ireland, which also has caused the abandonment of the 
project for the drainage of the Scariff District, in. the county of Clare, as mentioned in 
our report for last year. 

In the case of the Lough and River Erne (drainage and navigation district) counties 
of Fermanagh, Cavan, Monaghan, and Donegal, the most important which has yet been 
brought before us under these Acts, the works are now in progress. 

The loans sanctioned by your Lordships under these Acts amount to £692,395. The 
advances on account thereof, including interest charged during the carrying out of the 
works, and prior to award when repayments commence, amount to £524,430 ; and the 
repayments amount to £141, 571,. including interest. The total area of land drained or 
improved in the 37 districts in which awards have been made is 75,715 statute acres, 
against which the cost chargeable amounts to £430,596. 



Act 43 & 4 4 
Viet., c. 204 
Local, 39 & 
40 Viet., c. 
237 (187G) 
Local, 42 & 

43 Viet., e. 
222 (1879) 
Local, and 

44 & 45 
Vict.c. 218 
Local. 



Increased Rents in respect of Drainage Charges. 

During the past year 26 applications were received from Proprietors for increased 
rents to be paid by the tenants in respect of lands improved by drainage — embracing 
242 holdings — 212 being tenants from year to year, and 30 leaseholders; and meetings 
have been held by us to determine the amounts, except in cases postponed or withdrawn 
by the applicants. 

Drainage Maintenance Act, 1866. 

29 & 30 Vic., c. 49. 

. One new. application was received during the past year, for the District of Ballybay, 
in the County of Roscommon. 
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The preliminary steps have been taken in the case of the River Deel and Ballybay 
Districts. No further step has been taken in the case of Dunmore. 

In the following districts the works have been in progress, viz. : — Cappagh, Cahore 
Deel, and Ballybay. Charging orders have been made for Cahore and Cappagh. 

Loans under the Act 43 & 44 Vic., c. 14, a. 1 3, “ Relief of Distress Amendment Act, 
1880,” have been applied for by the trustees of the following districts : — Lough Corrib 
Drainage District and Corrib River Mills, co. Galway. 

Maintenance op Navigations in connexion with Drainage under Provisions of Act 
19 & 20 Vic., c. 62. 

No proceedings under this Act. 



ROYAL HARBOURS. 

Kingstown Harbour, County Dublin. 

Acts: 55" Geo. III., c. 191 ; 56 Geo. III., c. 62; 1 Geo. IV., c. 69 ; 6 & 7 Wm. IV., 
c. 117 ; 1 & 2 Vic., c. 36 ; 28 & 29 Vic., c. 67 ; 32 & 33 Vic., c. 100, Local ; 39 & 40 
Vic., c. 95, Local ; 40 & 41 Vic., c. 210, Local. 

The works of this harbour, including the piers, sea slopes, parapets, slips, bollards, 
jetties, wharves, buildings, fences, roads, lamps, and sewers have been maintained in 
good order, and the roads lighted ; and in addition a quantity of boulder stones has been 
removed from the bed of the coal harbour. Chains and posts to protect the Inner 
Harbour, additional lights and urinal for Mail Packet Pier, a large quantity of concrete 
was set in the sea slopes of the east and west piers to repair the damage of the previous 
year, water and ballast have been supplied to ships, and 25,300 tons of mud and sand 
have been dredged out of the harbour. 

See Engineer's Report, Appendix B. 

The following is a return of the vessels that have made use of the harbour during the 
last year, 1882, mail steam packets excepted : — 

Number. Tonnage. 

To and from the port of Dublin, waiting wind and tide, Sailing Vessels, . 191 56,442 

Do. do. do. Steamers, ..... 14 4,418 

Prom English, Irish, Scotch, and Foreign ports, to Irish ports, . . 276 23,227 

Prom English, Scotch, and Foreign ports, to English and Scotch ports, . 126 20,760 

From Irish ports to English, Scotch, and Foreign ports, . . . 188 17,298 

From English aud Scotch ports to Foreign ports, ... . 27 6,901 

For Orders, ......... 11 800 

To Kingstown, ........ 292 35,432 

Yachts, . . . . . . . .60 8,509 

Men-of-War, H.M. Steam Troopships, &«., ..... 25 — 

Total, . 1,210 173,787 

In the previous year the numbers were .... 1,225 160,132 

Howth Harbour, County Dublin. 

Acts: 50 Geo. III., c. 72; 58 Geo. III., c. 61.; 4 Geo. IV., c. 74; 6 Geo. IV., c. 100; 
3 & 4 Wm. IV., c. 43; 6 & 7 Wm. IV., c. 35; 16 & 17 Vic., c. 136; 26 & 27 Vic., 
c. 72. 

The works during the year were repairs and maintenance of the piers, quays, roads, 
&c. Extensive repairs to the sea slope of the east pier to make good the damage of the 
previous year. 

Two concrete sheds on the east pier in place of timber sheds swept away by storms. 
There were several heavy gales during the year, which carried a quantity of stone 
into the harbour entrance, but did no injury to the works, as detailed in the Engineer’s 
Report in Appendix B. 

See Engineer's Report, Appendix B. 

The herring fishery from off this harbour has increased during the year . — See also 
Harbour Master's Report, Appendix'S. 
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Dunmore Harbour, County Waterford. 

Act : 58 Geo. TIL, c. 72. 

The works consisted of repairs and maintenance of the wharf wall, and sea slope of 
the pier, and of the quays and roads connected with the harbour. 

The heavy gales of February last washed a large quantity of stone from the sea slope. 

■See Engineer's Report, also Harbour Master's Report, Appendix B, on the state of the 
fisheries and the number of fishing boats frequenting the harbour. 

Donaghadee Harbour, County Down. 

Act : 1 Geo. IV., c. 113. 

The works were satisfactorily maintained, and with very little injury considering the 
frequent heavy storms of the year. — See Engineer's Report, Appendix B. 

Ardglass Harbour, County Down. 

Act: 39 & 40 Vic., c. 236, Local, 1876. 

The works executed during the year were — removal of the debris of the old pier from 
the bed of the harbour, and the deepening of the dock, a very tedious and difficult work ; 
wharf pavement set in cement ; rebuilding breach in sea slope and pier head return wall ; 
repairs of concrete blocks in sea slope. The only work now remaining to be executed 
is the dredging out of the dock to the required depth — a work which can only be done 
very slowly, owing to the exposed situation, and the nature of the material to be 
taken out — See Engineer's Report, Appendix B. 

Arklow Harbour, County Wicklow. 

Act : 45 Via, a 13. 

An Act for the improvement of this harbour was passed by Parliament on the 19th 
June, 1882, authorizing the purchase of the interest of the Wicklow Copper Mine Com- 
pany therein ; and a grant of £15,000 and loan of £20,000 for the works ; and upon the 
completion by the Board their transfer to Local Commissioners. Under the Treasury 
Order of 4th October, 1882, the loan of £20,000 was charged upon the baronies interested, 
the authorized sum of £5,000 paid to the Wicklow Copper Mine Company, the property 
taken over from them, and a contract for the execution of the work entered into with 
Mr. Kenneth Macdonald, of Greenock and Saltcoats, Ayrshire, and arrangements are 
being made for commencing the works. 

Kinsale Harbour, County Cork. 

Under the Kinsale Harbour Act of 1880, 43 & 44 Vic., cap. 174, Local, a sum of 
£18,000 has been provided for the improvement of the harbour apportioned thus : 



Grant, ........ £7,600 

Loan, ........ 6,500 

Contributions by Harbour and Town Commissioners, . . 4,000 



Total £18,000 



The required declaration and final notice under the Piers and Harbours Acts were 
issued in August, 1882, and the requisite steps for acquiring tho premises required for 
the works were taken, and on their being acquired a contract will be entered into, and 
the works commenced. 

D 
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FISHERY PIERS AND HARBOURS. ~ 

Acts 9 Vic., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic., c. 37 • 

29 & 30 Vic., c. 45 ; also 43 & 44 Vie., c. 14. 

Nine memorials or applications were received during the year 1882 83 : — 

Mai in more, Tory Island, Owey Island, Gortlesade — County Donegal ; Newcastle (repairs) County Down • 

Olcggan (repairs), Slyne Head — County Galway ; and Brandon Bay, Castlegregory — County Kerry. ’ 

The following are the Piers selected by the Committee appointed by your Lord- 
ships on Irish Fishery Piers for grants in aid of their construction, to the extent of 
three-fourths of the estimated cost, out of the sum of £45,000 specially voted by Parlia- 
ment for the purpose in the year 1880. The works have been either carried out by 
contract or by day labour under the Board’s officers. Twenty-three of these Piers have 
been completed and transferred to their respective counties, pursuant to Act 16 & 17 
Vic., c. 136, section 7, and marked thus (*). 



Fishery 
Piers and 
Harbours 



Number. 


Name. 


Count?. 




Contribution. 


Grant 


Total. 












£ 


s. 


d. 


£ 


8. 


d. 


£ 






*1 


Bush Harbour Pier, . 

Additional expenditure, 


Galway, 






760 


0 


0 


2,250 


0 


0 


3,000 


0 


0 






— 




32 


10 


0 


97 10 


0 


130 


0 


0 


•2 


Tawny Pier, .... 


Donegal, 






215 


0 


0 


C45 


0 


0 


860 


0 


0 




Additional expenditure, 


— 




10 


0 


0 


30 


0 


0 


40 


0 


0 


*3 


Tonatanvalley Pier, . 


Mayo, 






505 


0 


0 


1,515 


0 


0 


2,020 


0 


0 


*4 


Mallaranny Pier, 


„ 






900 


0 


0 


2,700 


0 


0 


3,600 


0 


0 


*5 


Roonagh Point, Landing place, 


Sligo, 






425 


0 


0 


1,275 


0 


0 


1,700 


0 


0 


*6 


Inishcrone Pier, 






527 


10 


0 


1,582 10 


0 


2,110 


0 


0 


•7 


Lackan Pier, .... 


Mayo, 






610 


0 


0 


1,830 


0 


0 


2,440 


0 


0 


•8 


Lecanvey Pier, 








1,000 


0 


0 


3,000 


0 


0 


4,000 


0 


0 


*9 


Goleen Ross, or Ross’s Creek, 
























Landingplace, . . . 

Leenane Pier, . . . 

Glenagevlagh Pier, . 


Clare, 






150 


0 


o 


450 


0 


0 


600 


0 


0 


*10 


Galway, 






200 


0 


0 


600 


0 


0 


800 


0 


0 


*11 






162 


10 


0 


487 10 


0 


650 


0 


0 


12 


Pullendiva Pier, 


Sligo, 






1,300 


0 


0 


3,900 


0 


0 


5,200 


0 


0 


*13 . 


Gleesk Pier, .... 


Kerry, 






337 


10 


0 


1,012 10 


0 


1,350 


0 


0 


14 


Teelin Pier, .... 
Baltimore Pier, 


Donegal, 






2,000 


0 


0 


6,000 


0 


0 


8,000 

4,000 


0 


0 


15 


Cork, 






1,000 


0 


0 


3,000 


0 


0 


0 


0 


16 


Downies Bay Pier, . 


Donegal, 






1,450 


0 


0 


4,350 


0 


0 


5,800 


0 


0 


•17 


Ardmore Pior, Pulnadhu, 


Galway, 






350 


0 


0 


1,050 


0 


0 


1,400 


0 


0 


*18 


Roundstone Pier, 






500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


*19 


Inishlacken Pier, 








150 


0 


0 


450 


0 


0 


600 


0 


0 


•20 


Dooleen Pier, .... 








500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


*21 


Gleninagb Pier, 


Clare, 






300 


0 


0 


900 


0 


0 


1,200 


0 


0 


*22 


Goleen Tullig Pier, . 








62 


10 


0 


187 


10 


0 


250 


0 


0 


•23 


Rannagh Pier, Aranmore Island, 


Donegal, 






300 


0 


0 


900 


0 


0 


1,200 


0 


0 


•24 


Gerahies, works at Bantry Bay, 


Cork, 






55 


0 


0 


165 


0 


0 


220 


0 




*25 


Dunmanu8 Bay Pier, 








152 


10 


0 


457 10 


0 


610 


0 


0 


*26 


Milcove Pier, .... 








190 


0 


0 


570 


0 


0 


760 


0 


0 


*27 

28 


Oranmore (Orancastle) Pier, 
Malinbeg Landing Slip, . 


Galway, 

Donegal, 






145 

275 


0 

0 


0 

0 


435 

825 


0 

0 


0 

0 


580 

1,100 

800 


0 

0 


0 

0 


29 


Glenlara Landing Slip, 


Mayo, 






200 


0 


0 


600 


0 


0 






30 


Bunatruhan Boat Harbour 


























(further works), 


Donegal, 






245 


0 


0 


735 


0 


0 


980 


0 


0 












15,000 


0 


0 


45,000 


0 


0 


60,000 


0 


0 



Your Lordships having authorized to be inserted in estimates to be voted this year a 
sum of £4,000, and having sanctioned, in aid of local contributions for additional works 
at Downies Bay, £600, and Rannagh, £150, in the County of Donegal, a sum of £750, 
there remains a sura of £3,250, out of which we have recommended for sanction for an 
extension of the pier at Tonatanvalley a sum of £900, which will leave a sum of 
£2,350. 

The Irish Government are making inquiries as to the proper allocation of this sum 
among such works as may be the most useful, through the Inspectors of Fisheries. 

Repairs have been in progress at Spiddle and Durrus, in the County of Galway, and 
at Kilkeel, in the County of Down (see Appendix B). 
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INLAND NAVIGATIONS. 

Lower Boyne Navigation. 

The works executed during the year consisted of repairs to lock gates, river walls, 
bridges, towing-paths, and lock-houses, all of which are in fair order ; also the clearing 
of weeds out of the canals, river and streams.— See Report of Superintendent, Appendix 
B. The tolls received amount to £134, against £260 realized in the previous year. 

River Maigue Navigation. 

The works of this navigation and the toll-house and premises are in good order, the 
swivel bridge was re-sheeted and painted. — See Inspects Report, Appendix B. 

Tyrone Navigation (Coalisland Canal). , . 

The works on this navigation during the past year ■ have been limited to the repairs 
incidental to its maintenance. — See Inspector's Report, Appendix B. The rents and tolls 
received amount to £294, against £247 in the previous year. 

Ulster Canal. 

This canal has now been open, under the Board’s management, for traffic for ten 
years, but a very limited use continues to be made of it as a means of carriage. The 
tolls during the year amount to £130, as compared with £133 received during the 
previous year. A very moderate scale of dues was fixed with the view of giving en- 
couragement, to trade, but the result, up to the present, has not proved satisfactory. 

The works during the past year have been limited to such repairs of buildings and 
works, including staunching of leaks in embankments and lock gates, as were necessary 
to its maintenance. 

The Quiglough Reservoir embankment and boundary fences, head weir, and sluice 
gates have been maintained in good repair. — See Inspector's Report, Appendix B. 

Under instructions from your Lordships in the early part of this year notices were 
published in the local northern Newspapers, and communications made to the grand 
juries of the counties and to the municipal authorities interested in this navigation with 
a view to its transfer or sale, as recommended in the report of the Royal Commissioners 
on Inland Navigations in Ireland, and the several resolutions and other communications 
which have been received have been transmitted for your Lordships’ information. 



SHANNON NAVIGATION. 

The works have been kept in good repair. — See Engineer!'' s and Inspector's Reports, 
Appendix B. 

The gross receipts from all sources amounted to £2,574, and the charges of main- 
tenance to £4,004, showing an excess of expenditure over the receipts of £1,430. The 
sum received in respect of tolls was £2,636, inclusive of £1,615 due by the Grand Canal 
Company, against £2,146 for last year. 



SHANNON FLOODS REGULATION. 

The Works authorized to be undertaken for this purpose were practically completed 
during the past year, and the sluices and channels have been in operation. During the 
winter, a small quantity of work, in removing dams, &c., still remained to be done 
which does not appreciably affect the efficiency of the works {see Appendix B). 

The number of days work of men employed during the year was 52,066, or an 
average of 170 men for each working day : the gross expenditure in the year was 
£15,193 14s. Id. 

Clare Castle Quay. 

This work, which was stated in our report for last year to be nearly completed, was 
suspended during the winter, owing to the extensive land slips referred to in that 
report. The works have now been resumed and are in progress. — See Engineer’s 
Report, Appendix B 

D 2 
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FIFTY-FIRST ANNUAL REPORT OF THE 
Post Roads. POST ROADS. 

Act 6 & 7 Wm. IV., cap. 116, section 61. 

Applications from the Postmaster-General were received during the past year for 
repairs of post roads situate in the following counties : — 

Co. Dublin — Blessington to TaUagkt. 

Donegal — Letterkenny and Mcdin to Ballygorman. 

Kerry — Tralee to Dingle. 

Limerick, E.D. — Kilfinane . to Apapooka Bridge. 

„ W.D. — Ballingarry to Adare. 

Where the roads are not already under contract, the repairs are executed under the 
superintendence of the respective County Surveyors. The cost of the works is defrayed 
by the Board, and is repayable by Grand Jury Presentment at subsequent Assizes. 



COUNTY SURVEYORS’ ASSISTANTS. 

County Six Candidates for the office of County Surveyors’ Assistants have been examined 
Surveyors’ under the warrant of the Lord Lieutenant, pursuant to the provisions of the Act 
Assistants, g & 7 William IV., c. 116, and their qualifications certified to the County Surveyors, as 
follows : — 



Counties. 

Antrim, .... 


County Surveyor*. 
A. Tate, . 




Number of 
Aseis tents. 

One. 


Limerick, E.D., 
Londonderry, . 


Thos. Fosbery, 




One. 


A. 0. Adair, 




Four. 


Mayo, .... 


Henry Brewster, 




One. 


Sligo, .... 


G. B. Jones, 




One. 


Tyrone, S.D., . 


Jas. A. Dickenson, 




One. 


Do., N.D 


J. B. French, 




One. 


RAILWAY CLAUSES 


CONSOLIDATION 


ACT, 


1845. 



8 Vic., c. 20, section 25. 

Drainage of Lands. 

Pursuant to this statute, plans, sections, and schedules, of the water-ways of bridges, 
culverts, &c., were received from the following Railway Companies, viz. : — 

Great Southern and Western, Killorglin Railway; 

Do. do. Baltinglass Extension ; 

Great Northern Railway of Ireland, Inniskeen to Carrickmacross ; 
and Certificates have been furnished. 



Arbitrations 
under the 
Railways 
Acts, Ireland 
( 1851 , 1860 , 
1864 ). 



ARBITRATIONS UNDER “THE RAILWAYS (IRELAND) ACTS" 

(1851, 1860, 1864)." 

14 & 15 Vic., c. 70 ; 23 & 24 Vic., c. 97 ; and 27 & 28 Vic., e. 71. 
Arbitrations have been applied for, and Arbitrators appointed for the following, viz. : — 
Railways : 

Belfast and Northern Counties Railway — Branch Lines, Kingsbog to Ballyclare. 
Midland Great W estern Railway of Ireland — Killeshandra Branch Railway. 
Tralee and Fenit Railway Company — Lands for use of Line. 

Great Southern and Western Railway — Lands for use of Line in the Townland 
of Coolboy, County of Tipperary. 

Fermanagh and Donegal Railway — Castlecaldwell to Donegal. 

Great Southern and Western Railway — Baltinglass Extension Act, 1881. 

Belfast and Northern Counties Railway Company — Ballyclare Extension and 
Doagh Valley Branch 

Great Northern Railway — Carrickmacross Branch, Inniskeen to Carrickmacross. 
For Certificates as regards Limited Oioncr .- 
Ballycastle Railway Company — Lands in Barony of Lower Antrim, County of 
Antrim. 

Tralee and Fenit Railway Company — Sir Edward Denny’s property. 

Great Northern Railway Company, Carrickmacross Branch. — The Marquess of 
Bath’s Property. 
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Corporations : 

Dublin Corporation — Property to be taken for new Street between Great Bruns- 
wick-street and Townsend-street, and widening and improving line of streets 
between Townsend-street, and George’ s-quay. 

Belfast Corporation — Premises under Belfast Improvement Act, 1878, new 
Street from Donegall-place to York-street. 

Dublin Corporation — Property to be taken for new Street from Dame-street 
by Cork Hill to Christ Church-place, Dublin. 

Commissioners : 

Ballymena Town Commissioners. — Property for Ballymena Waterworks. 

Bangor Town Commissioners. — Property for Water Supply. 

Bangor Town Commissioners. — Property for Waterworks. 

Fermoy Town Commissioners.— Lands, Tenements, &c., for Fermoy Waterworks. 

Boards of Guardians : 

Larne Union. — Lands for Waterworks. 

Ballyraoney Union. — Lands for Ballymoney Waterworks. 

Companies : 

Dublin South City Market Company. — Lands, Buildings, and Premises in 
William-street. 



TRAMWAYS (IRELAND) ACTS. Tramway*. 

23 & 24 Vic., c. 152; 24 & 25 Vic., c. 102; 34 & 35 Vic., c. 114; and 39 & 40 Vic., c. 65. 

Applications having been made pursuant to these Acts with respect to the following 
tramways, viz. : — 

County Clare United Tramways. 

Portstewart Tramway. 

Giants’ Causeway, Portrush, and Bushvalley Railway, &c. 

Galway, Oughterard, and Clifden Tramway. 

The engineering inquiries were made, as directed by the Acts, and reports furnished 
to the promoters. 



BRIDGES. 



Wellesley Bridge, Limerick. 



This bridge, which became vested in us by the Act 30 & 31 Vic., cap. 53 (1867), 
was taken over from the lessees on 20th May, 1868, since which period we have 
maintained the bridge, paid the interest on the commuted debt of £10,000, including 
arrears of same from 1st July, 1866, and discharged £2,994 of the principal. 

The tolls received during the year amount to £672, against £928 in the previous year. 

Under the Act of 1882, 45 & 46 Vic., c. 221 (Local) — “ An Act to amend ‘The Limerick 
Harbour (Composition of Debt) Act, 1867,’ in relation to Wellesley Bridge,” dated 18th 
August, 1882, the Grand Jury of the County of Limerick having presented five eighth, 
and the' Grand J ury of the County of Clare three eighth parts of the bridge debt, 
reduced as above shown to £7,006 with interest thereon, and the Corporation of 
Limerick and the Limerick Harbour Commissioners having passed the resolutions 
required by the Act, an Order for the transfer of the bridge was made pursuant to the (22 March, 
Act — vesting the bridge, and the approaches thereto by land, in the Corporation of 1883). 
Limerick, and the swivel bridge, and the approaches thereto by water, in the Limerick 
Harbour Commissioners for the use of the public — to take effect from the 26th day of 
March, 1883 — and accordingly on that day (being Easter Monday) the bridge was 
opened to the public free of toll. 



Bridges between Counties, under “Tjie Bridges (Ireland) Acts.” 

4 & 5 Wm. IV., c, 61 ; 2 & 3 Vic., c. 50 ; 30 & 31 Vic., c. 50 ; and 38 & 39 Vic., c. 46. 
Youghal Bridge , over the River Blackwater. 

Between the Counties or Cork and Waterford. 

(Acts 9 Geo. IV., c. 53 ; 30 & 31 Vic., c. 57 ; 36 & 37 Vic., c. 46 ; and 36 & 37 Vic., c. 47.) 

The works have been in progress under the contract made 10th January, 1879, with 
the Stockton Forge Company, and are now nearly complete. The bridge will be 
shortly opened to the public. See the Engineer’s Report, Appendix B. 
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FIFTY-FIRST ANNUAL REPORT OF THE 



New Bridge over the River Lagan at Lisburn. 

Between the Counties of Antrim and Down. 

Under the Order of His Excellency the Lord Lieutenant, dated 27th February, 1883 
Presentments were made at the Spring Assizes, 1883, by the Grand Juries of the 
Counties of Antrim and Down, and arrangements are being made for the commencement 
of the works. 



OPERATIONS FOR THE RELIEF OF DISTRESS— 1879-80. 

The works which were promoted and undertaken for the Relief of the Distress 
which so generally prevailed throughout the two western provinces of Ireland, and to 
some extent affected other parts of the country also, in the years 1879, 1880, and 1881, 
as described in our previous Reports of 1879-80, and 1880-81, namely, Land Improve- 
ment, works of public utility presented for at Extraordinary Baronial Sessions, Sanitary 
Works, the construction of new and the repair of old Fishery Piers and Harbours, the 
facilitating of progress on new Arterial Drainage projects for which Provisional Orders 
had been made and confirming Acts obtained, and the restoration of the works of dis- 
tricts which had formerly been undertaken, but which had been neglected, and also 
the works for the improvement of the Shannon (so far as they were available for tho 
purpose), which were left incomplete at the commencement .of last year, have been pro- 
ceeded with. We now beg to state the further progress made towards bringing to a 
close the operations under their several heads, and to show the positions in which they 
now respectively stand. 

Land Improvement. 

The amount advanced from the Church Fund during the year 1882-83, for Land 
Improvement purposes, in continuation of previous advances, has been £37,708, making 
the total advances up to the 31st March, 1883, for Land Improvement works £901,360, 
and the position in which the loans then stood grouped as regards the number of 
instalments issued will be seen from the following tabular statement : — 



No. on which 
Second Instalments 
had been issued. 


No. on which 
Third Instalments 
had been issued. 


No. on wlilch 
Fourth Instalments 
had been Issued. 


No. on which Fifth | 
or Higher instalments 

had been issued. 


Complete. 


Total. 


44 


83 


126 


38 


1,597 


1,888 



, From this statement it will be observed that the number of cases in respect of which 

the issues are complete is 1,597, as against 1,322 at the end of the financial year 
1881-82, 

In the majority of cases the date originally fixed for the expenditure of the loans was 
the 1st January, 1881, but owing to the unavoidable difficulties which borrowers met 
with in endeavouring to effect the expenditure of the advances made, it was thought 
advisable to grant extensions of the time originally named. 

During the earlier part of the year 1882-83, owing to the unsettled state of the 
country, comparatively little expenditure was effected, but recently a disposition has 
been evinced on the part of the borrowers to renew their works, and avail themselves of 
the full amount of the loan originally made to them, and in many instances the Board 
have received from them applications to be allowed to draw the residue of the loan 
which had been previously abandoned. The total number of loans closed during the 
past year has been 275, leaving 291 in respect of which further advances may be made, 
but the Board anticipate that at the close of the present financial year (1883-84) the 
whole number of loans originally granted will, with very few exceptions, be closed, as 
except in special cases it is not proposed to allow any further extension of the time which 
has been granted for the completion of the works. 

Extraordinary Baronial Presentment Works. 

During the past year the small number of Baronial Relief Works which remained 
unfinished at tne date of our last report have since been completed, and the accounts 
closed. , 

With the exception of the formation of the Slea Head road near Cable Hill, in tne 
Barony of Corkaguinny, County Kerry, which will open up an extensive district, and also 
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the making of a road from Drumduff to Drinagh, in the Barony of Inchiquin, in the 
County Clare, which are still uncompleted, these works are, however, in a very advanced 
state, and it is expected that they will be finished and open for traffic in a few weeks. 

The total amount authorized by Your Lordships to be allocated out of the Church 
Surplus Fund for these Relief Works was £278,844, but by economical arrangements 
both under the head of cost of works and of staff and incidental expenses, the actual 
expenditure has been reduced to £269,885, which leaves a balance of £8,959 to the 
credit of the Surplus Fund in respect of the sum allocated for this service. 

In accordance with the provisions of the Relief of Distress Act, 43 Vic., c. 4, applications 
were made to the Grand Juries of the several counties at Summer Assizes, 1882, and at 
Spring Assizes, 1883, for presentments for the repayment of the remaining portion of 
the expenditure for which the counties were liable, and in all cases the necessary 
presentments were passed. 

Up to the present date the sum of £221,781 10s. 6d. has been certified for repayment 
by the Counties, and a sum of £5,357 Is. lOd has already been repaid on account of 
Principal and Interest. 

Loans for Sanitary Works. 

The total number and amount of these loans which have been recommended for 
sanction by the Local Government Board to sanitary authorities, on the special terms 
authorized by the notices of November, 1879, and January, 1880 — they having been 
applied for during the time entitling them to the benefit- — are respectively 68 and 
£39,657. 

The course of proceeding in regard to this form of affording relief is pointed out in 
our report for the year 1879-80. 

The actual issues during the year for these works amounted to £50, and of those 
previously made up to the 31st March, 1882, to £38,486, bringing the total amount 
advanced up to the 31st March last to £38,536 

Fishery Piers and Harbours. 

The works connected with Fishery Piers and Harbours, whether of new construction 
provided for in the voted estimates, or of repair, for which the necessary funds are- 
advanced by way of loan out of the Consolidated Fund to which we referred in our- 
Report for the last and preceding year, have been actively proceeded with and nearly all 
completed during the past year, and have been made the means, as far as the nature of 
the works admitted, of affording employment for unskilled labour. 

A list of the Piers, &c., which have been in hands is given at page 26 (preceding), 
where also will be found stated the estimated cost, and the amount of grant and 
local contribution by which it is made up, for each separate work. 

In the cases in which repairs have been undertaken, they have been completed with 
trifling exceptions. See Engineer’s Report, Appendix B. The expenditure on these 
works during the year has been on new works £18,075, on repairs £],956. 

Shannon Navigation Improvement. 

The opening up of the old closed channel, and the new cut at Meelick, which as stated, 
in our Report for 1879-80, had been authorized with a view to affording employment, 
has been continued during the past year, and a daily average of about 149 men has been 
profitably engaged upon these works. The expenditure during the year has amounted 
to £6,873 2s. lid. 

We have the honour to be, 

Your Lordships’ obedient Servants, 

J. G. M'KERLIE, 

WM. R. LEFANU, 

S. U. ROBERTS, 

Commissioners of Public Works. 

E. Hornsby, Secretary. 

Office of Public Works, Dublin, 

21si May, 1883. 
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APPENDIX A.- 

(A.) — Abstract of the Accoonts of the Commissioners of Public Works in Ireland, showing the Total c 



LAl 



Parliamentary Votes and Grants, viz. : — 

1. Public Buildings, Royal Harbours, &c. 

2. Museum of Science and Art, 

3. Shannon Floods Regulation, 

4. Royal University, Ireland, 

5. Office of Public W orks, 

6. Exchequer — Extra Receipts, 

7. Land Law Commission— Church Property Deportment, 



Loans Repayments, 



Land Improvement Preliminaries, 10 Vic., c. 3 



District Lunatic Asylums, 



Miscellaneous Services, viz. : — 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c., 

2. Railway and other Arbitrations, 14 & 15 Vic., u. 

3. Arterial Drainage Deposits, 2G & 27 Vie., e. 88, 

4. Piers and Harbours, 9 Vic., c. 3, &< 

5. Inland Navigations: — Shannon, 

ii . Boyne, 

G. Arterial Drainage and Navigation Maintenance, 

7. River Drainage Works, 5 & 6 Vic., c. 89, 

8. Wellesley Bridge, 

9. Athlankord Bridge, 

10. Nntional Monuments, 32 & 33 Via, a 42, 

1 1. Irish Reproductive Loan Fund, 37 & 38 Vie., a 

12. Linen Hall, . 

13. Ardglass Harbour Works, 

14. Ardglass Harbour Maintenance, 

15. Kinsale Harbour, 

16. Arklow Harbour Works, 

17. „ Maintenance, . 

1 8. Youghal Bridge, 

19. Currick-on-Suir Bridge, 

20. Clare Castle Pier, 

21. Emigration Grants, 

22. Sundry Accounts, . . 



Statement of Final Aw.irds under Arterial Drainage Act, 5 & 6 Vic, c.89, with 
Repayments thereon, to the 31st March, 1879. 



do., 



Act, 26 & 27 Via, c. 88. 



Office of Public Works, Dublin, 10 th May, 1883, 
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Accounts. 

Sams intrusted to their Management for Collection or Disbursement for One Tear, ended on 3 1st March, 1883. 




W. B. Soabt, Accountant. 
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An Account showing tho Receipt and Expenditure of the Commissionbbs 



Balance from tic last Account, . 



. 1'uruc Buildings. 

Vote for the year 1881-82, 

Ditto, Supplemental, 



Pobchase op Sites and Buildings : — 



New WORKS and Altebations : — 
Transfers and Re-lodguients, 



Carried forward, . 



(A 1.)— parliamentary 



190,208 0 0 
3,645 0 0 



£ s. d. ' £ I, 



193,853 0 0 



— 1 193,944 7 0 I 4,756 1 6 



4,756 1 6 
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VOTES AND GRANTS. 



EXPENDITURE. 



Balances on Parliamentary Votes, 1881-82, surrendered to 
H.M. Exchequer, viz. : — 

Publio Buildings, .... 

Museum of Science and Art, . , . 

Shannon Floods Regulation, 

Office of Public Works, .... 



1. Public Buildings. 



Purchase of Sites and Buildings : — 
Premises taken for Police purposes, 
Compensation and Law Costs, 



New Works and Alterations : — 

Coast Guard Buildings, . 

Royal Hospital, Kilmainbam, 

Post Office Buildings, 

Vice-Regal Lodge, 

Royal Hibernian Military School, 

Land Commission, 44 & 45 Vic., c. 49, 
Metropolitan Police Buildings, . 

Royal Irish Constabulary Buildings, 
Registry of Deeds, King’s Inns, . 
Dundrum Criminal Lunatic Asylum, 
Botanic Gardens, Glasnevin, 

National Education Buildings : — 

Metropolitan Buildings, . 
Munster Model Farm, 

District and Minor Model Schools, 
Ordinary Literary Schools, . 
Teachers’ Residences, 



£ s. 
325 12 
210 16 
532 1 
9,604 0 
180 0 



Queen’s Colleges— Cork, 

Galway, 



150 9 0 
253 0 0 



Chief Secretary’s Office, 

Phcenix Park, ..... 

St. Stephen’s Green Park, . . 

Cnrragh of Kildare, .... 

Kingstown Harbour, . 

Lough Erne Navigation— Grant in aid of Works, 39 «fc 40 
Vio, c. 237, ..... 
Fishery Piers, ..... 
Ardglass Harbour, 39 & 40 Vio., c. 236, 

Carried forward, • . . 



£ a. d.\ £ s. d. £ t. d. 



1,144 4 0 
3,220 13 1 
44 1 8 
330 16 6 



229 

22 



0 0 
2 0 



5,652 10 5 
2 13 6 
90 4 11 
203 0 1 
152 15 2 
867 10 0 
1,028 6 1 
22,750 17 9 
58 18 0 
83 4 3 
541 6 11 



10,852 10 5 



403 9 0 

242 1 4 7 
456 2 0 
105 1 3 
130 15 6 
854 15 8 

3,000 0 0 
10,873 0 4 
500 0 0 



58,849 15 10 



59,100 17 10 I 4,739 15 3 
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An Account showing the Receipt and Expenditure of the Commissioners 

1 •) — P arliamentaijt~ 

EXPENDiTDliH~ 



RECEIPTS — continued. 
Brought forward, . 
Public Buildings — continued. 



Thansfebs and Re-Lodgments : — j 

Maintenance and Supplies, 

Pay, 

Materials, 

Travelling, 

Furniture, Fittings, 

Bents, . 

Coals, Candles, and Firewood, 
Gas and Water, . 



514 


3 


9 


408 


19 


0 


86 


0 


11 


7 


2 


10 


226 


12 


1 


156 


4 


9 


7 


1 


1 


3 


8 


5 



193,944 7 6 



1,409 12 10 



Coast Guard Buildings, . 

Royal II iberuinn Military School, 
Royal Hospital, Kilmninham, . 
Customs Buildings throughout 
Ireland, . 

Inland Revenue Buildings, 

Post Office Buildings, 



Dub! , 

Vice-Regal Lodge, Gardens, Sx. 
Chief Secretary's „ „ 

Under Secretary's Lodge and 
Demesne, . 

Private Secretary's Lodge, 

School of Art, Museum, &c., Kil- 
dare-street, 

Botanic Gardens, Glnsuevin, 
Royal College of Science, 
Geological Survey Office, 

Royal Irish Academy, 

National Gallery of Ireland, 

Law Courts and Offices, . 
King's Inns, Registry of Deeds 
Office, .... 
District Probate Registry Offices, 
Land Commission Court and 



Laud Commission. Arrears Branch] 
Metropolitan Police Courts, 
Metropolitan Police Stations, 
Royal Irish Constabulary Depot 
Barrack, 

Royal Irish Constabulary Emer- 
gency works, 

Royal Irish Constabulary Bar- 
racks throughout Ireland, . 
Dun drum Criminal Lunatic 
Asylmn, .... 
National Education — Metropoli- 
tan Buildings, . 
Agricultural Model Schools, in- 
cluding Albert Model Form, 
Glasnovin, 

District and Minor M odel Schools] 
Ordinary Literary Schools, 
.Teachers’ Residences, 

Civil Service Commission, 

Royal University, . 

Queen’s College, Cork, 

„ Belfast, . 

„ Galway, 

Public Offices, Custom House, 
Dnblin, .... 
Board of Trade — Survey Offices, 
Dublin Castle Offices, General, 
Veterinary Department, . 

Royal University Office, 25, 
Upper Merrion-street, 
Charitable Bequests Office, 
Stationer}- Office, 

General Survey & Valuation Office ] 
General Registry & Census Office, 
Stores, City-quay, . 

Offices, Ormond-quay, 

Ordnance Survey Office, Mount- 
joy Barrack, 

Phoenix Park, 

St. Stephen’s Green Park, 
Cunngb oi Kildare, 

Kingstown Harbour, 

How tli Harbour, 

Donagbadee Harbour, 

Dnnmore Harbour, . 

S -rone Navigation,' 
aigue Navigation, 

Ulster Canal, . • 

Phoenix Park National School, 
Travelling Expenses by Servants 
of the Board,, . 



5,990 1 

1,984 

1,784 



2,855 
1,215 1 
2,594 



1 4 7 
T 19 3 



9 10 1 
3 9 8 
9 18 4 
5 18 II 



8 18' 3 

4 2 10 

5 15 4 
2 11 11 
C 14 8 



2 10 2 

8 9 10 
0 12 1 
2 2 2 

9 3 9 



9 11 0 

r o 2 



51,181 2 10 
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of Public Works in the Year ended 3 1st March, 1883. 



VOTES AND GRANTS — continued. 





APPENDIX TO FIFTY-FIRST REPORT OF THE 



[ 1852 - 83 , 



As Account showing the Receipt and ExpisniTcnB of the Cojimssiosem 



RECEIPTS— continued. 



Brought forward, 

2. Dublin Museum of Science and Abt : — 
Amount of Vote, 

Transfer, .... 



3. Shannon Floods Regulation : — 

Amount of Yote, . . 

„ „ Supplemental, . 



Re-Lodgments, . 



4. Royal University, Ireland:— 

Amount of Vote for purchase of Site, Buildings, &c., 
„ „ Supplemental, . • . 



5. Office of Public Works (Class II.) 
Vote for the year 1881-82, 

Law Costs and Stamps recovered, 
Transfers and Re-Lodgment, 



4c., 



6 . Exchequer — Extra Receipts:- 
Public Buildings : — 

Rents, .... 

Sale of Old Stores, Materials, 4c., 

Phcenix Park : — 

Grazing Renta, . 

Rent of Irrigated Field, 

Sale of Timber, . 

St. Stephen’s Green Park : — 

Sale of Fowl, 

Kingstown Barbour: — 
r Dues, . . 

Rents, . . . 

Water supplied to Shipping, 

Hire of Gangway planks, Crane, 

Boat Licenses, 4c., 

Sale of Old Material, 

Howth Harbour : — 

Rents, . 

Dues, 

Donaghadee Harbour :— 

Rents, . 

Dunmore Harbour: — 

Dues, . . . 

Rents, . 

Tyrone Navigation 
Tolls, . 

Rents, . 

Maigue Navigation : — 

Tolls, . 

Ulster Canal : — 

Tolls, . . , 

Rents, 

Shannon Floods Regulation 

Sales of Plant, &c., • • . . 

Salaries and Incidents of Office :— 

Preliminary Expenses, Land Law Act, sec. 31, . 



7. Land Law Commission— Ohuroh Property Department :- 
For Old Materials, ... 



(A IQ— PARLIAMENTARY 



10,512 0 0 
4,741 0 0 



4,425 8 11 
354 10 11 



654 2 2 
25 0 0 
66 16 0 



1,494 17 
460 0 
76 6 
35 11 
6 2 
29 0 



183 12 2 
200 7 10 



21 7 8 
19 16 7 



249 0 6 
45 0 11 



129 12 0 
146 19 9 



10,000 0 0 

7 15 8 



15,253 0 0 
5 2 1 



27,000 0 0 

1,000 0 0 



44,531 0 0 
47 16 7 
119 14 5 



745 18 2 

o 14 ii; 



2,101 17 5 



384 0 0 
13 1 0 



294 1 5 
8 12 9 



276 11 9 
295 17 3 



2,779 4 9 



10,007 15 8 



15,258 2 1 



11,721 3 6 
3 13 5 



309,799 7 M 
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1882-83.] COMMISSIONERS OF PUBLIC .WORKS, IRELAND. 

of Public Works in the Year ended 31st March, 1883. 



VOTES AND GRANTS — continued. 



EXPEND IT URE — cont inued. 



Brought forward, . 

. Dublin Museum op Scienob and Art: — 

Expenses connected with Exhibition of Competitive 



Designs, Ac., 

Compensation to Architects competing, . 
Works under Contract, Materials, ire., . 
Furniture, Ac., .... 



. Shannon Floods Regulation : — 

Meelick Channel: — 

Lnbonr, Materials, Plant, Ac., 

Salary of Engineer, .... 
Compensation, .... 

Incidental Expenses, .... 
Regulating Sluices : — 

Labour, Materials, Machinery, Ac., . * 
Salaries, Travelling, and Incidental Expenditure, 



4. Royal TJhivkesity, Ireland 
Site, Buildines, Ac., . 
Works, 

Furniture, 



5. Oppioe oh Public Works (Class II.) : — 
Salaries, 



Travelling Expenses, .... 

Fees to Counsel, .... 

Incidental Expenses, .... 
Salaries and Incidents of Extraordinary Staff, . 

Land Law Act, 1881, Salaries, Ac., 

Fruitless Expenses — Land Improvement, Relief Loans, 
6. Exchequer — Extra Receipts : — 

Public Buildings : — 

Taxes refunded, .... 
Kingstown Harbour : — 

Ballast supplied to Shipping, . , 

Howtli Harbour : — 

Income Tax, 1882-83, ... 

Ulster Canal : — 

Rebatement of Tolls, .... 
Salaries and Incidents of Office : — 

Deposits returned. Land Law Act, sec. 31, 



Transferred to H. M. Exchequer, 



. Land Law CoHMissrox — Church Property Department :■ 
Alterations, Furniture, and Sundries, 



Balance, 



7,281 3 
230 13 
37 10 
16 12 



7,073 9 2 
554 6 4 



105 15 1 
1,450 0 0 
4,698 11 1 
174 13 7 



27,409 8 9 
81 6 0 
472 1 11 



30,928 15 5 
5,590 5 11 
226 11 9 
310 14 11 
1,387 15 3 
4,596 15 8 



9 2 



25 8 10 
347 3 4 

0 5 3 

26 5 11 
7 0 0 



199,911 16 5 



6,428 19 9 



27,962 16 8 



43,725 8 1 



10,940 15 1 
748 9 3 



304,911 19 4 
4,887 8 1 



309,799 7 5 



W. B. Soadt, Accountant. 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



[1882-83. 



(A 2.) — An Account showing the Receipts and Expenditure of the Commissioners 



PUBLIC LOANS 





£ t. cl. 


£ «. d. 


To Balance, 3lst March, 1882, . . . , , ' . 


- 


24,544 10 3 


} , Public Works Loans : — 






Vote of Credit 1881-82, £1,100,000, . . 

. „ 1882-83, £1,200,000, 

.. „ . .. 


160,000 0 0 
395,000 0 0 








555,000 0 0 


„ Land Aot, 33 & 34 Vic., c. 4G 






Amount issued from Consolidated Fuud, . . , 


- 


5,567 0 0 


„ Church Fund Loans: — 






Received from Irish Land Commissioners, ..... 




37,000 0 0 


Refunded by Counties in respect of Baronial Works, , 




5,197 17 1 






627,309 7 4 



Office of Public ll'oris, Dublin, 10 Ik May , 1S83. 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



43 



of Public Works in the Year ended 31st March, 1883. 



ADVANCES. 



By Public Works Loans, 

Amount advanced on Loans, viz. 



Grand Juries of Counties, . .. , 

Local Boards, 

Public Buildings, . . . . 

Railways, , . . . , 

Harbours, Docks, &c., . . . 

Reclamation of Waste Lands, . . . 

Labourers’ Dwellings in Towns, 29 & 30 Vic!, c. 44/ 
Glebe Loans, 33 & 34 Via, c. 112, 

Public Health, 37 <fc 38 Vic., c. 93, 

Drainage Maintenance, 29 & 30 Vic., c. 49, 

District Drainage Boards, 26 & 27 Vic., c. 88, . 

Post Roads, for Repairs, 6 <fc 7 Wm. IV., c. 116, 
Land Improvement, Preliminary Expenses, 

Repairs of Fishery Piers, . . . 

Lunatic Asylums Buildings, 1 & 2 Geo. IV., c. 33, 
Land Improvement, 10 Vic., c. 32, &c., 

National School Teachers’ Residences, . , 

Dispensary Houses, .... 

Land Law, 44 & 45 Vic., c. 49, s. 31, . , 



7,308 18 0 
3,764 0 0 
3,500 0 0 
95,500 0 0 
64,100 0 0 
5,210 17 5 
10,908 0 0 
18.441 13 4 
131,921 16 7 
2,717 10 1 
31,060 0 0 
1,003 8 9 
1,700 0 0 
2,418 9 4 
30,734 1 8 
100,828 0 0 
5,716 0 0 
4,780 0 0 
22,220 0 0 



543,832 15 2 



Land Act, 33 & 34 Vic., c. 46 — Advances on Loan, 



5,567 0 0 



Church Fund Loans : — 

Land Improvement, . 
Sanitary Loans, . 
Baronial Presentments, 



. 37,708 0 9 

50 0 0 
8,948 15 2 

46,706 15 11 



596,106 11 1 



Balance unissued, 



31,202 16 3 



627,309 7 4 



W. B. SoAbt, Accountant. 

F 2 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



[ 1882 - 83 , 



(A 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC LOANS 



Repayments. 



To Public Works Loans : — 

Amounts received in repayment : — 

Grand J uries of Counties, 

Looal Boards, 

Roads and Bridges, 

Inland Navigations, 

Public Buildings, 

Railways, 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, Ac., . 

Fishery Piers and Harbours, 

Labourers’ Dwellings in Towns, 

Artisans’ Dwellings, 

Glebe Loans, 

Public Health, . 

River Drainage and Navigation, 5 & 6 Vic., c. 
River Drainage Maintenance, 29 A 30 Vic., o. 
District Drainage Boards, 26 A 27 Vic., c. 88, 
Loans per Act 57 Geo. III., c. 34, 

Post Roads, Repairs, 

Land Improvement, Preliminary Expenses, 
Repairs of Fishery Piers, 

Gaols and Bridewells, . 

Lunatic Asylums Buildings, 

Relief of Distress, 

Seed Supply, . ... 

Land Improvement Loans, . ' . 

National Sobool Teachers’ Residences, . 
Dispensary Houses, 

Land Law, 44 A 45 Via, a 49, s. 31, . 



Land Act Loans, 33 A 34 Vic., c. 46, 



9 7 



9 5 



8,420 1 4 
4,089 2 5 
12,077 17 10 
1,780 
43 

25,449 8 
64 ' 
7,625 12 
1,365 14 8 
5,966 4 3 
3,618 5 11 
16,044 10 4 
41,882 8 9 
4,579 10 1 
3,082 14 11 
18,969 13 11 
180 0 0 
70 2 1. 
2,500 13 11 
1,498 16 0 
2,160 0 0 
41,777 10 6 
248 3 5 
161,743 2 0 
96,386 17 7 
1,100 8 7 
459 18 3 
37 4 6 



, Church Fund Loans 
Land Improvement, 
Sanitary, 

Baronial Works, 
Relief of Distress, 



4,144 8 3 
735 8 3 
5,355 8 4 
98 6 4 



464,071 15 11 



10,333 11 2 



Office of Public Works, Dublin, 10$ J/oi/,1883. 



(A 4.) — LAND IMPROVEMENT 



RECEIPTS. 


£ s. d. 


£ s. d. 


Balance from last Account, . . . . . . . 

Amount received from H.M. Exchequer by way of Loan, . 

. ,i ,, from Proprietors hi Repayment of Preliminary Expenses, 


1,700 0 0 
3,236 10 11 


274 7 1 
4,936 10 11 











5,210 18 0 



. Office of Public Works, Dublin, 10$ May, 1883. 
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of Public Works, in the year ended 31st March, 1883. 
REPAYMENTS. 




W. B. SoAny, Accountant. 



PEELIMWAKIES, 1882-83. 




W. B. Soady, Accountant. 
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APPENDIX TO FIFTY -FIRST REPORT OF THE 



(A 5.) — LUNATIC 



An Account showing tho Receipts and Expenditure by the Commissioners of Public Works, Ireland, (on 

1883, pursuant to Act 1 & 2 



RECEIPTS. 

Balance from the last Account, .... 

Amounts received from the Public Works Loan Fund on account 
of Loans to the following District Asylums, viz. : — 

Armagh, . , «• * / i 

Ballinasloe, . . . • • 

Belfast, . • ... 

Clonmel, 

Cork, ....... 

Downpatrick, ...«•• 

Kilkenny, . . 

Limerick, ...... 

Londonderry, ...... 

Monaghan, ...... 

Omagh, ....... 

Waterford, . 







r- 


£ s. d. 


£ s. d. 


£ *. A 


- 


- 


1,971 17 4 




4,700 0 0 




— 


4,000 0 0 




— 


1,148 4 8 







3,000 0 0 







900 0 0 







3,000 0 0 







800 0 0 







350 0 0 







12,000 0 0 







200 0 0 







500 0 0 




— 


135 17 0 








30,734 1 8 






32,705 19 0 



Q-ffict of Public Works, Dublin, 10t/i May, 1883. 



An Account showing the Receipts and Expenditure of the Commissioners 

(A 0.)— MISCELLANEOUS 



Balance from last Account, . 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, A c. : — 

Amount received from Sundries for Preliminary Expenses, . 



2. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70:— 

Amount received from Railway Companies and others, fo 
meet Expenses of Arbitration, . . 



. Arterial Drainage Deposits, 26 &°27 Viol", c. 88, "&c . : — 
Received from Drainage Boards on Account of Preliminary 
and other Expenses, .... 



t. Piers and Harbours : — 

For New Works, per Act 9 Vic., c. 3, and 29 A 30 Vic., c, 45— 
Renvyle — Grant in aid, 

Do., Sale, Ac., 



Tonatanvally — Grant in aid, 
Do., Sale, Ac., . 



Arranmore — Contribution, 
Lacken — Sale of Plant, 
Roundstone, Do., 

Ardmore, Do., Ac., . 

Goleen Tullig — Grant in aid, 
Do., Contribution, 



Bunatrahan — Grant in aid, 
Poleeii — Sale of Plant, Ac., 
Mullaranny— Grant in aid. 
Do., Contribution, 



Baltimore — Grant in aid, . 
Leckanvy — Sale of Plant, . 



Carried forward, 
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363 0 4 
0 8 0 



150 0 
0 1 


0 

0 


_ 








- 


45 0 


0 


15 0 


0 


_ 




— 


„ 125 ,0 


0 


575 0 


0 



150 

50 



15 2 3 
10 10 11 



700 

1,230 

11 



3,334 16 



£ i. A 
19,901 9 10 
592 19 2 



22,418 15 6 
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asylums buildings. 

Account of tho Commissioners for the Control, &c., of Lunatic Asylums,) during tho year ended 31st March, 
Geo. IV., a 33, &c., &c. 





EXPENDITURE. 






£ 8. 


d. 


£ s. 


d. 


£ 


8. 


d. 


Amounts expended on 


the following District Asylums, 


▼i*.: — 
















Armagh, 










. — 




4,244 16 


4 








Bullinasloe, 










, — , 




4,637 18 


4 








Belfast, . 










— „ 




1,582 18 


4 








Clonmel, 










— 




3,007 1 


3 








Cork, 















947 11 


5 








Downpatrick, 














3,678 7 


4 








Kilkenny, 








. > 


, — 




797 19 


0 








Limerick, 










— 




775 1 


7 








Loudon derry, 










— 




11,563 3 


8 








Monaghan, 















180 0 


0 








Omagh, . 










— 




375 0 


0 
























— 


31,789 


17 


3 


Balance, 










- 




- 




916 


1 


9 




















32,705 


19 


0 



W. B. Soadt, Accountant. 



of Public Works in Year ended 31st March, 1883. 



SERVICES. 



EXPENDITURE. 

1. Deposit Accounts, 1 & 2 Wm. IV., c. 33, die.: — 
Amount paiil Sundries for Preliminary Expenses, . 



2. Railway and other Arbitration Expenses, 14 <fc 15 Yio., 
c. 70 : — 

Amount paid to Valuators, <fcc., .... 



3. AmEniAL Drainage Deposits, 26 k 27 Vic., c. 88, &c. : — 
Paid for Preliminary Expenses, Arbitrations, Ac., . 



4. Pibrs and Harbours : — 

For New Works per Act 9 Vic., c. 3, A 29 A 30 Vic., c. 45^- 
Goleen Creek — Expenditure on Works, 

Poolhurrin Boat-slip, Do., 



Renvyle, 

Inishcrone, 

Tonatanvally, 
Bush Harbour, 
Arraumore, 
Malin Beg, 
Lacken, 
Roundstone, 

Ardmore, 
Goleen Tullig, 
Goleen ltoss, 
Buuatrulian, 

Roonagb, 

Gleesk, 



Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Carried forward, 



£ *. d. 


£ s. d. 


£ a. d. 


- 


- 


1,110 8 2 


- 


- 


1,813 19 9 


- 


- 


230 1 4 




16 8 11 




— 


40 0 0 






1,030 18 3 




— 


609 0 0 






710 13 8 







843 7 1 







471 8 11 







342 14 7 







201 19 8 




— 


132 0 3. 






40 14 1 







82 17 10 







1 6 4 




— 


497 15 7 






12. 2 0. 




— 


418 19 2 




— 


6,452 6 4 


3,154 9 3 
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48 APPENDIX 10 FIFTY-FIRST REPORT OF THE 


[1882-83. 


An Account showing the Receipts and Expenditure of the Cohhissionbrb 

(A 6.) — MISCELLANEOUS 


RECEIPTS — continued . 


£ s. d. 


£ t. d . 


~T77 


Brought forward, 


- 


- 


22,418 15 6 


4. Piers and Harbours — continued : — 

Pollnadiva — Grant in aid, . , . .. 

Glenlara, I)o., ..... 

Do., Refund, ..... 


275 0 0 
10 0 


3,334 16 1 
900 0 0 

276 0 0 
3,800 0 0 

3,100 0 0 




Teelin — Grant in aid, ..... 

Downies Bay, Do., . . ..... 

Do., Contribution, . , , 


2,800 0 0 
300 0 0 














' 11,410 16 1 




Piers, Maintenance and Repairs, 16 & 17 Vio„ c. 136 t 
Coshla Bay — Loan, ..... 

Do., Other Receipts, .... 


76 18 4 
0 11 0 


77 9 4 




Killeany — Loan, ...... 

Kilkeel, Do., ...... 

Do., Other Receipts, ..... 


61 16 10 
3 5 6 


94 14 2 

65 2 4 
1,700 0 0 

312 1 0 




Spiddal — Loan, ...... 

Duras, Do., ...... 

Do., Other Receipts, ..... 


300 0 0 
12 1 0 








13,660 2 11 








5. Inland Navigations : — 

Shannon Navigation : — 

Rents, . . ..... 

Tolls, 

Sales, <fcc., . . . . . 


1,544 17 5 
1,021 1 1 
8 8 6 


2,574 7 0 
134 9 5 




Boyne Navigation ■— 

Tolls, 


— 


2,708 16 5 


• : 






•6. Arterial Drainage and Navigation Maintenanob, 29 & 30 
Vic., c. 49 

Lough Corrib, ..... 

Cabore, ...... 

Cappagh, • .... 1 


1 1 i i 


1 13 6 
170 6 9 
851 3 10 
1,000 0 0 


2,023 4 1 








7. Riyer Drainage Works, 5 di 6 Vic., c. 89 
Lough Neagh, Grazing Rents, &c., . 


— 


— 


14 13 0 


8. Wellesley Bridge : — 

Tolls, 




- 


672 0 3 


9. Atiilunkard Bridge 

Tolls, . ... 






501 2 8 


Carried forward, , 


_ 


— 


41,998 14 10 
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of Public Works in the Year ended 31et March, 1883. 

SERVICES — continued. 



49 



EXPENDITURE — continued. 

Brought forward, 



Doleeu — Expenditure on Works, . 









Mallaranny, 


Do., . 






— 


Baltimore, 


Do., . 






— 


Leckanvy, 


Do., . 






— - 


Pollnadiva, 


Do., . 









Glenlara, 


Do., 






— 


Teeliu, 


Do., 






— 


Downies Bay, 


Do., 






1,386 15 


Do., 


Refund of Contribution to Lord Leitrim, . 


100 0 



Piers, Repairs, 16 A 17 Vic. 
Coebla Bay, 

Eilleany, 

Kilkeel, 

Spiddal, 

D uras, 



5,452 6 4 
444 2 1 
2,188 15 11 
2,018 15 9 
864 6 0 
2,064 10 9 
453 8 1 
3,101 15 9 



1,486 15 3 



18,074 15 11 



55 0 11 
1,478 9 7 
330 5 0 



3,154 9 3 



20,030 13 3 



6. Inland Navigations : — 

Shannon Navigation 

Maintenance and Repairs of Works, Ac., . 
Salaries of Collectors and Lock-keepers, 
Steam Tug, hire of, . . 

Refund, . . . . 

Boyne Navigation : — 

Maintenance and Repairs of Works, Ac., . 
Salaries of Collectors and Lock-keepers, . 



6. Arterial Drainage and Navigation Maintenance, 29 & 30 
Vic., c. 49 : — 

Lough Corrib, ...... 

Kill, 

Lavally, ....... 

Cabore, ...... 

Cappagb, ....... 

Deal, ....... 



7. River Drainage Works, 5 A 6 Vic., c. 89 : — 
Lough Neagb, County Cess, Ac., . 



2,414 9 9 
1,385 3 7 



195 10 0 




9 7 6 


4,004 10 10 


854 16 7 


165 16 0 






1,020 12 7 




1 1 0 




17 18 0 




0 5 0 




178 11 2 




845 12 8 




618 15 0 



5025 3 



5 



8. Wellesley Bridge : — 

Maintenance and Repairs, .... 

Salaries of Superintendent and Collectors, Law Costs, Ac., 
Repaid to Her Majesty’s Exchequer, . 



9. Athlunkard Bridge : — 

Salaries and Incidents, Ac., . 
Repaid to Her Majesty’s Exchequer, 



418 1 0 
90 1 11 
300 0 0 



79 3 4 
400 0 0 



479 3 4 



. . . Carried forward, 

’nnted image digitised oy the 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



[1882-83. 



An Account showing the Receipts and Expenditure of the Commissioner# 



miscellaneous 



RECEIPTS — continued. 


£ s. d. 


£ s. d. 


£■ .. d. 


Brought forward, 


- 


- 


41,998 14 10 


10. National Monuments, 32 & 33 Vic., c. 42 ;— 








Sale of £3,000 Three per Cent. Stock, , 





2,983 12 7 




Dividends on Stock, ..... 





1,119 11 3 




Sale of Plant, ...... 


_ 1 


16 4 0 










4,119 7 10 


11. Irish Reproductive Loan Fund, 37 <fc 38 Vic., c. 86, &o. : — 










Dividends. 


Repayments. 




County Clare, ...... 


893 16 3 


526 2 1 




„ Cork, ...... 


119 11 8 


918 10 0 




„ Galway, ...... 


143 6 2 


1,000 13 4 




„ Kerry, ...... 


281 G 5 


2,081 11 4 




„ Leitrim. ...... 


44 13 6 


512 0 




„ Limerick, .... 


84 0 8 


52 0 8 




„ Mayo, ...... 


80 9 2 


666 9 5 




„ Sligo, ...... 


54 9 2 


331 1 0 




„ Roscommon, ..... 


174 7 4 






„ Tipperary, ..... 


118 16 6 


_ 






1,994 16 10 


5,581 ID 10 


7,576 1C 8 


12. Linen Hall: — 






Rents, ....... 


367 19 8 






Compensation, ...... 


175 0 0 










- 


542 19 8 


13. Ardqlabs Harbour — “ Works ” : — 








Transfer on account of Loan. Sale of Stones, <kc., . 


- 


- 


502 19 2 


14. Ardglass Harbour — “Maintenance":— 








Renta and Dues, ....... 


“ 




64 9 1 


15. Kin sale Harbour : — 








16. Arklow Harbour — “ Works " : — 








Transfer on account of Loan, .... 






5,000 0 0 


17. Arklow Harbour — Maintenance:— 








Dues, <fcc., • . . . . . • . 


— 


— 


71 9 9 


Carried forward, 


— 


— 


59,876 17 « 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



1882 - 83 .] 

ot Public Works in the Tear ended 31at March, 1883. 
SERVICES— continued. 



EXPENDITURE — continued. 



Brought forward, 



10. National Monuments, 32 & 33 Vic., c. 42 : — 

Maintenance — 

Salaries and Travelling Expenses of Architect, Caretakers’ 
Wages, Incidents, <fcc., . . 

Restoration — 

Corcomroe, . • 

Incbicronan, • » . 

Clonkeen, .... 

Quin, .... 

Fenagb, .... 

Crevelea, 

Holycross, .... 

Killala (Moyue Abbey), 

Ballysakeery (Rosserk Abbey), 

Athassel, .... 

Inchcleraun (Quaker’s Island), 

Banagher, .... 

Ballintobber, . . 

Killala Round Tower, . . 



11. Irish Rkpboduotive Loan Fund, 37 & 38 Vic., c. 86, &c. : — 



County Clare, 

Cork, 
Galway, 
Kerry, 
Mayo, 

Sligo, 

Roscommon, 
Tipperary, 



498 1 
348 12 



12. Linen Hall:— 

Rents, Salaries, <fcc., 

Purchase of Interest in Premises, 
Transfer to Her Majesty’s Exchequer, 



13. Ardglass Harbour — “ Works”: — 
Expenditure on Works, Salaries, &c., 



14. Ardglass Harbour — “Maintenance" : — 

Salary of Harbour Master, Wages of Boatmen, &c., • 
Rent of Store, . . . 



15. Kins ale Harbour : 

Law charges, &c,, . 



16. Arklow Harbour — “ Works” : 

Wicklow Copper Mine Co., for Interest, 
Salary, Advertising, &c., . 



17. Arklow Harbour — "Maintenance”:— 
Salary, Advertising, &c,, , . 



Carried forward, 



22 1 
23 11 

10 5 
965 16 
270 6 
397 5 
279 12 
111 6 
507 15 
109 9 
161 5 

9 3 

11 14 
98 5 



Loons to Fishermon. 



1,027 9 
1,263 0 
1,299 10 
2,712 9 
454 15 
332 0 



28 11 7 
50 8 4 
17 8 6 
60 16 9 



191 9 5 
125 0 0 
200 0 0 



57 0 0 
4 0 0 



5,000 0 0 
59 0 8 



31,067 13 9 



51,107 



5 5 
4 0 
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53 



EXPENDITURE — continued. 

Brought forward, 



18. Toughal Bridge : — 

Superintendence and Inspections, . 
Contractors, . . . 

Labour, Ac., , . . 



9. Carrick-on -Suir Bridge : — 

Purchase of Land, Law Charges, < 



20. Clare Castle Pier : — 

Labour, Superintendence, Ac., 



21. Emigration Grants : — 

Salaries and Travelling Expenses of Inspectors, 



22. Sundry Aocounts : — 

Curragh of Kildare, Transler to Woods and Forests, 
Loans Insurances, Premiums paid, 

Income Tax, 

Ballysbannon Court-house, . 

Roscommon Do., . 

Board of Trade, 

Island Bridge Waterworks, 

Board of Admiralty, 



M. Meade and Son, 
Temporary Receipts, 



Balance, 



£ s. ’d. 


£ s. d. 


£ ». d. 




- 


51,107 4 0 




443 19 7 







5,323 3 7 







190 5 3 








•5,957 8 5 


- 


- 


592 11 7 


- 


- 


. 494 3 1 


- 


- 


827 9 1 




31 5 0 







290 10 6 







730 2 10 







551 3 1 






538 18 0 






102 5 0 







11 1 8 






35 12 2 






4 13 3 






3,405 18 11 








5,701 10 5 






64,680 6 8 


- ' 


- 


7,968 2 0 






72,648 8 8 



W. B. Soady, Accountant. 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



(A 7.) 

Schedule.— Abstract of Final Awards, and 



[1883-83. 

Abterul 













Coat 











Districts. 


Counties. 


Date when 


Catohmonl, 
Rain Basin. 


Injnred^Lsnds, 
or Improved. 


of tho 
Drainage, 


in the 

Annual Letting 

of theae Lands, 


latucmnu 

payable 

half-yearly 
















Drainage. 


E.aomptiona 








Stat. Acres. 






£ s. 


a 








Ardee, 


Louth and Meath, . 


18 Sept., 1851, . 


78,000 


3,252 


0 11 


0 12 




1,751 10 






Annagh ( Supplemental, 25th Octo- 


















. ber, 1854), 


Galway, .... 


29 April, 1352, . 


13,120 


907 


0 89 


4 4 


1 


330 2 


0 


a - 


Blackwater, ..... 
Borrisokane (Supplemental, 5ih 


Meath and Kildare, . 


16 March, 1819,. 


60,000 


3,827 


2 18 


2 13 


8 


1,034 7 


9 


a - 


March, 1855), .... 


Tipperary, .... 


09 April, 1862, . 




1,017 


0 80 


0 5 


4 


505 10 


5 


a - 


Borris-in-Ossory, .... 
Boyne | 


Tipperary and Queen's, 
Kildare, Meatb, West-) 


27 Sept., 1851, . 
21 April, 1855, . 


35,840 

304,139 


3,024 

6,779 


8 27 
1 18 


5 8 
7 18 


1 

0 


1,085 18 
1,058 16 


2 

1 


•- 


Ballybay, 


Roscommon, 


1 October, 1950, 


3,300 


414 


3 27 


1 18 11 


124 0 


8 


a- 


Brosna, (Ferbane div.) . 


Westmeath and King’s, . 


18 April, 1860, . 


389,120 


11,098 


0 30 


8 18 


4 






Ballycasey {Supplemental, 23rtl 






















February, 1855), 


Tipperary 


17 Oatobar,1851, 


7,680 


703 


3 0 


4 10 


0 


225 12 


8 


e - 


Ballinhaaeig, 


Cork, . ; . . . 


13 •> „ 


23,600 


1,462 


3 0 


0 0 


2 


447 8 10 


a- 


Ballinderry, ..... 


Westmeath and King’s, . 


80 April, 1850, . 


1,658 


311 


0 38 


3 12 


6 


112 8 


0 


a - 


Ballyteige 


Wexford, . . ' i . 


20 June, 1856, . 


26,752 


2,903 


0 2 


14 10 


6 


1,180 14 


8 


a - 


Ballycowan, 

Broadlougli (Supplemental, 10th 


Kildare, .... 


16 „ 1849, . 


1,000 


210 


2 29 


2 10 


0 


58 17 


3 




J amtary, 1860), . . . 


Mayo, .... 


26 October, 1850, 




108 


S 10 


5 11 


8 


78 10 


3 


a - 


Boley (.Supplement al,0tAApnT,1857) 


Galway, .... 


17 „ 1851, 


3,500 


083 


0 4 


3 0 11 


188 18 11 


a - 


Banin aklll, ..... 


Meath. .• . . 


28 „ 1860, 


1,350 


430 


8 3 


2 0 10 


129 16 


8 


a - 


Boardsmill, ..... 


Meath, .... 


26 » 'n 


0,850 


1,428 


3 12 


2 0 


2 


428 a 


1 


a- 


Ballinaskea anil Castlerickard, 


Meath, .... 


26 „ „ 


3,000 


788 


0 20 


2 15 


2 


205 7 11 


«- 


Balia, 


Mayo, .... 


0 April, 1857, . 


30,720 


1,700 


2 20 


0 18 


10 


228 15 


3 


97 7 9 


Ballyuakown, .... 


Westmeath and King's, 


14 „ 1852, . 


15,000 


2,082 


2 20 


3 2 


10 


002 6 


8 


a - 


B allin amove ) Navigation, \ 

and > Drainage, and •< 

BaDyconnel, ) Waterpower, / 


Cavan, Fermanagh, Lei-) 
trim, and Roscommon, [ 
Cavan, Fermanagh, and( 
Leitrim, ) 


10 January, I860 
6 March, „ 

3 .. „ 


j- 101,405 


)6,879 
( 3 


1 34 

2 6 


8 0 


8 


1,748 16 


10 


a - 


BurreD, . . 

Cahore ( Supplemental , 20th Febru- 


Carlow and Kildare, . 
Wexford, . . . 


29 October, 1852, 


40,000 


8,008 


0 0 


3 0 


1 


2,680 10 


4 






13 „ 1851, 


7,000 


017 


1 24 


6 18 


4 


240 6 


2 


a - 


Cappogli 


Galway, .... 


27 March, 1857, . 


34,856 


2,677 


3 27 


0 3 


1 


495 4 


1 


a - 




Limerick, . . » 


22 „ 1852, 


61,184 


1,412 


0 7 


3 1 


7 


646 8 


6 


a - 




Cork, .... 


5 Sept., 1854, . 


2,000 


292 


0 30 


36 10 


2 


- 




a - 


Cork Slob, ..... 
Carriggower (Supplemental, 22 nd 


Cork, County of City of, . 


29 April, 1852, . 


880 


214 


0 20 


27 13 


0 


573 6 


10 


. fl - 


October, 1801;, .... 


Wicklow, . . . » 


30 „ 185Q, . 


ys,ooo 


, 502 


0^1 


6 6 10 


274 10 


9 


a - 


Carrigans, 

Curraunboy ( Supplemental , 10th 
January, 1856), 


Donegal 


26 October, 1849, 


3,330 


634 


2 18 


3 13 


6 


217 8 


8 


•- 


Mayo, .... 


26 „ 1850, 


200 


46 








10 6 


0 


a - 


Castlebar Lakes (Supplemental, ,tli 




















March, 1805), .... 
Cuilmon* (Supplemental, 10th Ja- 


Do 

Do., .... 


29 April, 1851, . 


1,500 


185 


2 27 


9 2 


0 


85 10 


1 


a - 


nuary, 1800) 


26 October, 1850, 


500 


57 


3 8 


6 0 


8 


21 13 


0 


a - 




Mayo 


20 „ 1800, 


400 


72 


8 37 


2 18 


7 


27 0 


3 


a- 


Carbnry Mill-stream, . . 

Camnvinore Lake (Supplemental, 


Kildare, .... 


19 „ 1849, 


1,600 


196 


0 20 


3 1 


0 


44 10 


9 




Mat March, 1050), . . 


Mayo 


30 April, 1850, . 


800 


190 


2 30 


3 10 


2 


54 18 


6 




Clonlost, ..... 


Westmeath, . 


18 Ootober, 1851, 


3,000 


048 


2 5 


3 7 


9 


177 14 


5 


a - 


Castlcberiiard, • • • • 


King’s County, . 


80 „ 1856, 


38,000 


2,490 


3 27 


8 17 


8 


700 1 


3 




Cavctown 


Roscommon, . . . 


29 April, 1852, . 


8,000 


300 


0 87 


C 5 


0 


117 1 


8 


«- 


Curraglia, . . . . . 


Meath and Dublin, . 


80 „ I860, . 


2,600 


407 


8 32 


3 2 


0 


122 6 


7 


a- 




Roscommon, . . 


29 „ 1852, . 


8,000 


847 


2 1 


4 1 


0 


277 11 


6 


a- 


Castlemartyr, .... 


Cork 


20 October, 1854, 


12,960 


1,114 


1 5 


6 1 


8 


383 7 


4 


a- 




Sligo, .... 


29 April, 1852, . 


90,744 


702 


3 18 


6 10 


8 


241 2 


7 


73 9 * 


Crofislonsb, . . . s> • 


Mayo 


8 ,, 1855, . 


399 


01 


0 35 


4 9 


0 


35 17 


1 


- 
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Drainage. — 5 & 6 Vic., c. 89. 

thereon, for the Year ending 3.1st March, 1883. 



- 


Total 
Amount of 
Expenditure, 
for >11 




Portion of 
Total 


Portion 




d 


Repayments. 






RemUsion 




Corn, fine for 
Public Works. 


Expenditure 


If 

ill 


Total 

31 at March, 1882. 


ondingdlet 

March, 1883. 


Total. 








* 


£ 3 . 


d. 


£ 3. 


d. 


£ ». 


i. 




£ 3 . 


d. 


£ s. d. 


£ s. 


d. 






22,880 6 


8 


11,004 8 


2 


1,350 6 


1 


9,920 12 


0 


- 


14,408 1 


2 


- 


14,408 1 


2 


Ardee. 




4,031 5 10 


813 13 


1 


220 12 


0 


3,000 0 


0 


- 


4,416 17 


1 


- 


4,416 17 


1 


bough 




18,115 16 


6 


- 




1,839 15 


9 


10,270 0 


9 


- 


10,178 18 


8 


- 


16,178 18 


3 


Blackwater. 




10,088 17 11 


3,009 17 


11 


620 0 


0 


0,500 0 


0 


- 


10,417 0 


1 


0 6 0 


10,423 6 


1 


Borrisokano. 




20,020 5 


1 


9,040 8 


8 


070 16 


5 


10,000 0 


0 


- 


16,109 13 


7 


- 


15,100 18 


7 


Borris-in-Ossory. 




60,080 11 


0 


20,000 0 


0 


5,124 18 


10 


22,855 12 


2 


- 


80,701 18 


0 


- 


89,701 18 


0 


Boyne. 




818 17 


4 


- 




41 0 


2 


807 11 


2 


- 


1,101 13 


0 


- 


1,101 18 


0 


Bally bay. 




107,007 8 


8 


08,117 8 


8 


- 




39,040 0 


0 


- 


57,020 16 


3 


• 310 6- 0 


58,240 1 


0 


Brosiia (Ferbane div.) 




3,805 3 


2 


019 0 


10 


185 13 


4 


3,000 0 


0 


- 


4,588- 11 


2 




4,588 11 


2 


Ballyoasey. 




7,811 17 


1 


- 




568 8 


0 


7,270 8 


4 


- 


12,570 17 


1 


•9 12 11 


12,589 10 


0 


BaRinhassig. 




1,262 9 10 


- 




186 1 


3 


1,120 8 


7 


- 


1,629 10 


2 


-- • 


1,620 10 


2 


Ballinderry. 




13,620 16 


3 


20,000 0 


3 


68 0 


0 


10,808 16 


0 


- 


25,007 3 


0 


- 


25,00 7 3 


0 


Bollyteige. 




720 3 


« 


- 




87 9 


10 


041 13 


4 


- 


903 18 


8 




003 18 


8 


Ballycowan. 




1,211 16 


9 


200 1 


3 


135 15 


0 


900 0 


0 


- 


1481 1 


1 


- 


1,181 1 


1 


Broadlongb. 




2,220 11 


2 


7 HO 14 


7 


130 10 


7 


1,300 0 


0 


- 


1,768 3 


8 


- 


1,708 3 


8 


Boley. 




1,107 1 


7 


- 




03 14 


3 


1,073 10 


4 




1,071 10 


5 


- 


1,571 10 


6 


Ballinakill. 




4,101 6 


3 


- 




077 10 


10 


3,513 5 


5 




6,010 12 


3 


- 


5,010 12 


3 


Boardsmill. 




2,223 11 


7 


- 




187 4 


1 


2,030 7 


0 


- 


8,158 8 


7 


- 


3,158 8 


7 


Ballinaakea ACastleriekard, 




18,213 15 


2 


18,697 9 


3 


710 6 


11 


3,000 0 


0 


60 


0,023 14 


5 


129 6 1 


0453 0 


6 


Balia. 




6,802 7 


3 


- 




603 17 


7 


0,388 0 


8 


_ 


0,025 2 


11 


- 


9,025 2 11 


B all yn ab own. 




228,051 10 


5 


108,651 10 


5 


30,000 0 


0 


- 




- 


30,000 0 


0 


- 


30,000 0 


0 






1 53,723 5 


7 


20,293 0 


6 


2,208 5 


1 


24,412 0 
760 0 


0 

0 




[■ 37,516 10 


1 


144 1 10 


87,601 0 11 


r 




20,070 9 11 


- 




1,088 18 


0 


24,890 11 


2 


- 


85,170 0 


6 


- 


35,170 0 


5 


Burren. 




1,315 11 11 


1,020 3 


5 


45 11 


6 


3,260 0 


0 


- 


3,893 14 


5 


- 


3,893 14 


5 


Cabore. 




16,206 8 


1 


8,720 8 


1 


390 0 


0 


7,140 0 


0 




11,232 1 


11 


- 


11,232 1 


11 


Cappagh. 




1,487 11 


0 


- 




00 17 


11 


4,340 13 


10 




5,340 7 


9 


- 


5,340 7 


9 


Camoge. 




11,781 6 10 


0,510 19 


9 


82 1 


3 


2,180 4 10 


_ 


2,217 0 


1 


- 


2,217 0 


1 


Clonakilty. 




6,020 7 11 


- 




- 




0,920 7 


11 




8,144 10 


11 


- 


8,144 10 


11 


Cork Slob. 




3,287 8 


1 


780 10 


0 


102 10 


7 


2,344 18 


0 




3,054 7 10 


- 


3,054 7 


10 


Carriggower. 




2,476 7 10 


- 




141 5 


3 


2,334 2 


7 




3,052 11 


11 


- 


3,552 U 11 


Corrigans. 




205 5 


7 


08 10 


3 


20 0 


4 


200 0 


0 


_ 


241 16 


5 


- 


241 10 


0 


Curraunboy. 




1,708 6 


4 


1,419 3 


2 


11 16 


7 


277 7 


7 


_ 


310 19 


7 


- 


310 10 


7 


Castlebar Lakes. 




320 13 


0 


258 18 


0 


18 8 


10 


40 5 11 


_ 


110 8 


4 


- 


110 8 


4 


Cuilmore. 




002 13 


6 


- 




838 13 


1 


214 0 


4 




082 10 


3 


- 


082 10 


3 


Camoloon. 




837 10 10 


- 




34 18 


3 


002 12 


7 




014 11 


2 


- 


914 11 


2 


Carbury- Slill-streara. 




790 12 


1 


207 5 


0 


0 7 


1 


403 0 


0 




049 10 


7 


•- 


040 10 


7 


Cairo wmore Lake. 




2,400 U 


3 


- 




209 9 


5 


2,197 4 


10 


_ 


3,344 14 


S 




3,344 14 


3 


Clonlost. 




22,302 0 


0 


12,408 11 


11 


03 17 


7 


0,800 0 


0 


_ 


14,787 10 


8 


- 


14,787 10 


8 


Castlebernord. 




1,033 18 


5 


- 




_ 




1,033 18 


5 




3,387 4 


0 


- 


8,337 4 


0 


Cavetown. 




4,120 6 


0 


- 




_ 




1,204 0 


9 


_ 


1,877 18 


0 


- 


1,877 18 


0 


Curragha. 




3,040 0 


6 


- 




108 0 


5 


3,431 11 


1 


_ 


5,233 5 


9 


- 


6,233 0 


9 


Croghan. 




7,380 19 


6 


1,830 IS 


1 


613 0 


5 


4,040 0 


0 


_ 


8,298 10 


a 


- 


8,208 10 


3 


Castlemartyr. 




4,025 0 


0 


- 




_ 




4,628 0 


0 


76 


7,560 5 


l 


145 15 0 


7,700 0 


7 


Coolanry. 


— 


405 1 


2 


63 1 


2 


- 




302 0 


0 


- 


612 10 


2 




512 10 


2 


Crosslough. 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



Schedule.— Abstract of Final Awards, and Repayments 



Districts. 


Counties. 


3£ 


Catchment, 
lain Basin. 


Injured Lsnds, 
which have 

bsen Drtinod 
or ImproTcd. 


Cost 
Per Awe 

Drainage, 

including 


in the 

Annual LeUlao 
Value * 
of those Unde, 
caused by 
Drainage. 


Amount of 

Icsttlmenu 

JS5, 

after deducting 

uedemptlooe. 


Dungolman (Supplemental, 10 th 
April, 1856) 






Stat. Acres. 


A 


b. r. 


£ s. 


d. 


£ s. 


d. 


£ e. i 


Westmeath and Longford, 


29 Sept., 1852, . 


28,000 


2,228 


0 8 


4 12 


1 


929 1 


0 


a - 


Dee!, 


Meath and Westmeath, 


18 October, 1851, 


64,000 


4,409 


3 30 


4 3 


0 


1,584 8 


0 


o__ 


Dunkellin 


Galway, .... 


7 Sept, 1857, . 


83,320 


5,660 


0 31 


7 11 


5 


1,004 15 


0 


a - 


Denylin. 


Fermanagh, 


10 Dec., 1855, . 


3,000 


187 


0 4 


4 4 


3 


49 9 


11 


a - 


Drumbominy, .... 


Do 


80 April, 1850, . 


1,000 


134 


2 6 


2 9 


7 


30 11 


0 


a- 


DnmtdilT, 


Sligo and Leitrim, . 


20 „ 1852, . 


14,294 


647 


0 11 


5 18 


11 


207 11 


1 


04 10 5 


Dunmore, 

Dunmoran ( Supplemental, 30t7i 


Galway, Mayo, &Roscommon 


20 „ 1850, . 


00,161 


4,837 


1 10 


10 15 


8 


1,031 1 


11 


a- 


September, 1858), 


Sligo, .... 


20 „ 1852, . 


7,680 


881 


0 35 


5 4 


11 


282 10 


4 




Derryliolmes, .... 


King's, .... 


24 „ „ . 


22,400 


0,600 


1 O 


1 3 


Hi 


058 1 


4 


a - 


Eslin, 


Leitrim, .... 


12 „ „ • 


10,840 


2,639 


3 5 


4 1 


8 


886 15 


1 


a- 


Fane (8upl.,lttJulij, 1854), . 


Louth, .... 


20 Sept, 1851, . 


67,400 


1,521 


3 28 


4 10 


0 


033 2 


7 


a - 


Fergus, 


Clare and Galway, . 


30 October, 1800, 


134,400 


7,381 


2 20 


0 3 


0 


1,702 9 


3 


a - 


Foranwoll, 


Kildare, .... 


29 „ 1851, 


3,800 


956 


1 35 


3 11 


3 


203 1 


11 


a _ 


w(Ss?' . . : } 


Louth, Meath, Cavan, and 1 
Monaghan, . . j 


27 „ 1855, 


170,813 


/ 0,709 

t o 


0 38 
2 6 


0 11 


11 


1,904 17 


0 




Gortoen, ..... 


Kildare 


10 June, 1840, . 


7,170 


1,440 


0 12 


2 7 


0 


488 6 


2 


a- 


Garr, 


Do., . . . 


1 October, 1850, 


3,600 


044 


0 23 


3 12 


8 


282 10 


8 


0 - 


•GlenatrifT ( Red Bay), . 


Antrim, .... 


80 „ 1851, 


0,200 


626 


0 30 


0 7 


2 


214 12 


4 


«- 


Hoadford, .... 

(Drainage, . ' 

"Hind F.ivcr Navigation aban - j 
( doned, . 


Leitrim, . 


10 Sept, 1850, . 


8,520 


304 


1 20 


3 0 


8 


144 10 


9 


a - 


Roscommon, . . , 


11 July, 1856, . 


16,000 


2,906 


2 32 


6 11 


3 


763 8 


0 


a- 


Hermitage, .... 


Kildare, .... 


10 June, 1849, . 


COO 


150 


1 88 


1 10 


0 


20 13 


11 


«- 


lnny, ..... 


Longford and Westmeath, . 


13 October, 1859, 


231,116 


6,860 


1 0 


8 7 


8 


1,400 9 


0 




Kilmannook, ( Supplemental , 181 






















August, 1854), . 


Wexford, . 


20 „ 1840, 


8,532 


509 


1 12 


19 0 


3 


702 0 


1 


a- 


1 ™“” IS? : : : 


Galway, .... 


20 March, 1850, 


1 40,341 


1 6,344. 


8 15 
2 9 


8 0 


1 


1,509 13 


1 


} ■- l 


Kilmoine {Supplemental, 13iA 






1 


















Mayo, . 


20 April, 1851, . 


10,000 


1,120 


3 30 


0 10 


3 


622 12 


6 


a- 


{K? : : 


Westmeath and King's, . 
Do., .... 


15 October, 1857, 


88,030 


5,498 

15 


2 15 

2 4 


5 0 


0 


975 0 


0 


} - 1 


Kilbride 


Kilkenny and Tipperary, . 


0 „ 1855, 


8,000 


2,153 


0 15 


3 11 


9 


500 14 


8 




KilnnuTy 


Meath, . . . . 


30 July, 1840, 


2,000 


309 


1 22 


2 7 


8 


143 10 


1 




Kill, 


Cavan, ... 


17 August, 1855, 


17,000 


636 


3 0 


4 8 


0 


101 8 


2 


a- 


Kilcock, .... 


Meath, . . . 


10 Sept, 1850, . 


3,230 


491 


3 11 


3 13 


4 


106 4 


1 


«- 


Kinmoen, .... 


Fermanagh, 


2 „ „ . 


1,000 


87 


3 31 


2 15 


7 


28 2 


0 


a- 


Kilmaganny, .... 


Kilkenny 


13 „ 1855, . 


18,000 


2,821 


2 0 


3 15 


5 


409 0 


6 


a - 


Keeuagli, .... 


Longford, .... 


7 April, 1858, . 


18,000 


1,758 


3 0 


0 0 


5 


317 15 


9 


a- 


Longli Alick {Supplemental, 30t 
September, 1858), 


Mayo 


30 „ 1850, . 


6,064 


921 


2 30 


2 19 


10 


240 19 


7 




Longford, .... 
Lorrha ( Supplemental , 20th Apri 


Longford, .... 


12 „ 1859, . 


72,320 


3,972 


2 20 


10 13 


11 


1,300 7 


9 






Tipperary, . . 


8 October, I860, 


6,900 


1,057 


1 13 


3 5 


3 


335 7 


9 


a - 


Longhnasaggort, . 


Meath and Westmeath, 


0 Sept, 1840, . 


2,500 


198 


1 38 


3 9 


9 


59 11 


4 


a- 


Lough Gara and Mantua, . 
Xoughs Onghter 


Mayo, Rosoommon, & Sligo, 


28 April, 1868, . 


128,000 


4,719 


2 20 


5 3 


11 


757 0 


2 


, _ 


Cavan, Leitrim, & Longford, 


20 October, 1859, 


200,480 


10,537 


2 8 


10 8 


4 


2,508 14 


4 


• - 


•Lough ans, . . 


Kilkenny 


20 Sept, 1854, . 


3,500 


■548 


1 2 


7 8 


8 


214 4 


4 


a - 


(Navigation, f 


Antrim, Armagh, Down, ( 


















€ _ 


Lough Neagh 1 Drainage, and J 
Water-power, ( 


Londonderry, and Ty-J 


4 April, „ 


11411320 


j 29507 


2 32 


5 14 


0 


9,879 O 


8 


a- 



a The Charges on these Districts have expired. 
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1882-83.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 57 

thereon, for the Year ending 31st March. 1883 — continued. 



Total 
Amount of 
Expenditure, 
purposes. 




Portion of 
| _ Total 


Portion 


f!j 

1 


Repayments. 




and 

Remissions. 


i charged to 
Counties for 
Public Works. 


Expenditure 


Total 

31st March, I88S. 


■1 nf 8M 
March, 1883. 


Total. 


Oistriets. 


1 1 


d. 


£ t. 


d. 


£ i. 


d. 


£ i. d. 




£ s. 


<1. 


£ i. d. 


£ s. 


d. 




10,587 1 10 


2,251 9 


4 


335 12 


0 


8,000 0 0 


- 


10,870 6 


2 


- 


10,870 0 


2 


Dungolman. 


20,783 12 


7 


4,080 15 


3 


2,096 17 


4 


13,700 0 0 


- 


10,721 17 


4 


- 


19,721 17 


4 


Deal. 


12,050 12 


9 


20,703 3 


2 


820 0 


7 


15,340 O 0 




23,825 1 


0 




28,826 1 


0 


Dunkellin. 


787 H 


o i 


487 14 


0 


- 




300 O 0 


-j 


390 10 


5 


■ _ 


399 16 


6 


Derrylin. 


333 8 


0 


- 




- 




333 8 9 


- 


454 2 


9 


. - 


454 2 


0 


Drumbominy. 


4,070 7 


0 






224 7 


8 


3,840 0 1 


70 


0,116 15 


0 


242 8 1 


0,358 8 


7 


Dnimcliff. 


53,008 10 


10 


37,159 9 


0 


1,749 10 


1 


15,000 0 0 


48 


23,808 17 


0 


079 10 1 


24,548 13 


7 


Dunmora. 


4,733 15 


0 


1,322 H 


8 


110 0 


in 


3,301 0 0 




4,970 8 


0 


- 


4,970 8 


0 


Dunmornn, 


7,100 4 


0 


- 




487 10 


7 


G.708 7 11 


- 


8,892 19 


i 


- 


8,892 10 


1 


Darrj'holmea. 


11,350 6 


3 


- 




577 10 


2 


10,778 10 1 


- 


14,400 4 


7 


'l 


14,400 4 


7 


Eslin. 


8,155 15 


0 


1,000 0 


0 


026 3 


1 


0,220 12 5 


- 


10,200 3 


1 


10,200 3 


1 


Fane. 


08,010 8 


8 


42,977 7 


0 


438 1 


8 


24,000 0 0 


44 


30,837 17 


4 


805 . 0 0 


30,042 17 


0 


Fergus. 


3,470 1 


8 


- 




07 2 


7 


3,407 19 1 


- 


5,054 4 


0 


, 


5,054 4 


0 


ForanvretL 


47,890 18 


10 


22,800 IS 


10 


2,803 0 


0 


22,000 0 01 
200 0 0J 


- 


34,138 17 


3 


- ■ 


34,188 17 


3 


Glyde. 


3,520 4 11 


- 




130 10 


4 


3,380 14 7 


- 


d,507 1 


0 


- 


4,667 1 


0 


Gorteen. 


3,810 12 


8 


- 




385 12 


0 


3,431 0 2 


- 


0,303 4 


3 


* - ' 


5,303 4 


3 


Garr. 


3,345 4 


4 


- 




- 




3,345 4 4 


- 


6,280 8 


2 


' - 


5,285 8 


2 


Glenarriff. 


1,010 12 


0 


- 




87 10 


9 


923 2 0 




1,208 8 


11 


• : 


1,298 8 11 


Headword. 


21,101 13 


2 


. 0,040 17 


1 


1,410 10 


1 


10,050 0 0 




16,792 19 


4 


. T 


10,792 19 


4 


Hind Rivor. 


280 10 


1 


- 




13 5 


10 


273 id 3 


- 


414 0 


0 


- 


414 0 


0 


Hermitage. 


58,208 3 


3 


43,140 18 


7 


701 4 


8 


14,000 0 0 


- 


18,760 17 


0 


- 


18,700 17 


0 


Inny. 


0,938 13 


7 


2,000 0 


0 


- 




7,830 13 7 


- 


10,343 0 


1 


-r . 


10,343 0. 


1 


Kibnonnock. 


55,040 17 


10 


31,593 16 


3 


2,357 1 


7 


21,000 0 0) 
00 0 Of 


- 


31,024 11 


4 


. . 


34,024 11 


4 


Killimor. 


10,000 10 


1 


3,747 6 


2 


243 4 


11 


7,000 0 0 


- 


10,078 10 


2 




10,078 10 


2 


Kilmoine. 


29,930 8 


1 


19,818 0 


4 


I 




8,850 15 01 
1,2 DO 4 3J 


- 


12,713 10 


2 


* - 


12,713 16 


2 


Kilbeggan. 


8,058 3 


5 


3,725 14 


8 


332 8 


0 


4,000 0 0 




6,507 17 


4 


. - 


5,667 17 


4 


Kilbride. 


938 13 


3 


- 




05 14 


9 


882 18 6 




1,280 5 


0 


. - 


1,280 5 


0 


.Kilmurry. 


2,700 4 


7 


1,799 4 


7 


- 




1,000 0 0 


- 


1,288 10 


7 


- 


1,288 10 


7 


Kill 


1,880 3 


0 


01 0 


4 


17 14 


0 


1,801 0 0 


- 


2,682 11 


9 




2,082 11 


0 


Kilcock. 


244 10 


4 


- 




- 




244 10 4 


- 


333 3 


10 


- 


333 3 10 


Kinmeen. 


10,034 13 


10 


3,647 0 


0 


387 7 


10 


7,000 0 0 


- 


0,632 13 


5 


- 


9,032 13 


0 


Kilmaganoy. 


10,820 0 


7 


0,140 3 


11 


239 2 


8 


4,450 .0 0 


- 


0,509 14 


0 


: 


0,509 14 


0 


Keer.agh. . 


4,119 10 


1 


1,007 11 


2 


122 7 


11 


2,000 0 0 


I - 


2,782 4 


9 


_ - 


2,782 4 


0 


Lough Alick. 


41,024 18 


7 


24,290 2 


7 


2,425 11 


0 


18,200 0 0 


- 


29,130 4 


8 


- 


29,180 4 


8 


Longford. 


3,501 19 


3 


649 19 


8 | 


65 0 


0 


2,800 0 0 


- 


3,780 12 


3 


- 


3,780 12 


3 


Lorrha. 


083 14 


6 


" 




9 0 


0 


874 8 0 


- 


839 16 


8 


- 


830 10 


8 


Loughnasaggart. 


24,707 4 


8 


14,111 6 


4 


85 18 


4 


10,650 0 0 j 


- 


16,021 0 


'o 


; - 


10,024 O' 


6 


Lough Gara and Mantua. 


111,171 18 


0 


74,784 0 


2 


1,312 18 


7 j 


35,075 0 0 


- 


52,802 12 


6 


20 3.0 


52,891 15 


5 


Loughs Oughter,Gowna,&c. 


4,107 7 


4 


2,278 7 


4 


04 0 


0 


1,600 0 0 


- 


2,687 lO'll 


- 


2,687 10 11 


Loughaua. 


100,174 10 4 
158,505 4 6 
357 17 10 


69,077 17 10 
40,051 10 0 


37,006 12 6 
8,013 14 0 
Mills, 


110,000 0 0 
357 17 10 


:} 


37,090 12 
172,640 16 


0 

1 


1 16 10 


87,090 12 
172542 12 


o ! 

ii 


1 Kagi(S”V"“”. . 



H 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



Ss 



[1S82-83. 



Schedule.- -Abstract or IW Awams, and Repayment, 



Districts. 


Counties. 


Date when 
made final. 


Gatahmeal 
Rain Busin 


Area of 
Flooded or 
Injured Lunds, 
which huvo 
boon Drained 
or Improved. 


Coet 
per Aero 

Drainage. 

including 


Increoso 
in the 

Annual Lett! nr 
. , Value 
of these Lands, 


Amount of 
msulrr.enti 
hidf-yrady. 

after dednetin- 

wtaqlhS 










Measure. 


Ac. 










.... 


A n. TV 


A ». rf. 




- 


Leesborongh 


Monaghan, . 


20 Deo., 1850, . 


11,922 


728 2 27 


8 0 3 


221 11 9 


a ' L 


Lough Crew, 

Lough Delia (Supplemental, 10th 


Meath, . 


15 Oct, 1851, . 


2,390 


489 0 34 


0 6 1 


140 4 0 


02 T 4 


October, 1861), 


Mayo 


20 „ „ . 


4,000 


983 0 15 


2 13 10 


261 10 3 


a - 


Lavally, 


Galway, .... 


27 „ 1850, . 


28,180 


1,040 2 0 


7 10 2 


304 0 8 


a- 


Lough Mask} Navigation ahan- 'f 
















and >- doned, . V 


Mayo and Galway, . 


U Jan., 1858, . 




5,805 0 13 


10 13 5 


025 10 9 


206 4 flj 


River Rohe j Drainage, . ) 












Loughs Cor- \ Navigation, i 

rib, Hash, [ Drainage, and -I 
and Carra, J Will-Power, l 


County of the Town of 


30 June, I860,. 


u_. . 




_ 






Galway, and Counties -( 


29 Sept., „ 


[•780,000 


/ 0,030 2 4 


22 13 10 






of Galway and Mayo, ( 


A April, 1860, . 




l 20 1 19 


- 




a - 


Lisdutr, 


Galway, .... 


18 October, 1851, 


2,400 


4D8 1 It 


3 2 0 


112 16 6 


a- 


Lough Launagh, .... 


Mayo, .... 


7 April, 1857, . 


21,440 


1,700 2 0 


0 10 9 


241 13 5 


115 14 11 


Moyour 'Supplemental, 12th April, 


















Do., .... 


20 October, 1850 


6,000 


1,040 3 11 


7 8 0 






Mullafany ( Supplemental, 10t& Oc- 
tober, 1801), .... 


Do 


30 April, „ . 


2,210 


326 0 10 


2 12 4 


117 5 1 


a- 


Miles and Templebryan, 

Mullawn ( Supplemental , 10th Ja- 


Cork, .... 


20 „ 1302, . 


10,280 


259 1 29 


0 2 0 


94 14 2 




mtary, 1856), . . . 


Mayo, .... 


20 October, 1850, 


400 


74 3 13 


4 0 2 


29 11 1 


a - 


Maghera, 

Moyne and Crosspatrick ( Supple - 


Down, .... 


30 „ 1851, 


19,000 


393 1 22 


3 11 0 


147 3 5 




mental, 10 th October, 1861), 


Mayo, .... 


30 April, 1800, . 


000 


96 1 32 


7 0 11 


OO 16 10 


a - 


Monivea, 


Galway, .... 


24 „ 1807, . 


54,000 


1,481 0 0 


10 11 7 


300 7 1 


7010 7 


Nobber, 


Meath, .... 


20 Sept, 1801, . 


40,000 


1,357 1 3 


0 3 11 


586 13 2 


a- 


Orsnhill (Supplemental, 13 thPeb-) 
ruary, 1857), . . . ./ 


Galway, .... 


4 April, 1840, . 




| 074 0 16 


3 10 7 


315 10 1 


a- 


Owenabrockogh ( Supplemental, , 
















13th March, 1835), . 


Mayo, « . j, . 


20 October, 1800, 


6,000 


379 0 85 


8 10 


224 1 0 


a - 


Owenkeagh, 


Cork, .... 


30 April, „ . 


15,700 


393 2 10 


3 14 


90 0 10 


«- 




Clare, .... 


20 October, 1804, 


37,120 


4,805 0 20 


4 8 1 


1,032 10 3 


a- 


Bed Bog, 

Bath, or Clooneen (Supplemental, 


Meath, .... 


6 Sept, 1819, . 


3,000 


241 2 8 


3 14 4 


75 8 0 


.- 


3l«t March, 1860), . 


Longford and Westmeath, 


30 „ 1802, . 


15,000 


1,107 3 30 


5 4 10} 


401 16 10 


a - 


R&tooragh, ..... 


Cork, .... 


13 October, 1 801, 


2,780 


244 1 0 


3 10 0 


01 7 11 


13 4 7 


Rinn and Blaokriver, . . 


Leitrim and Longford, . 


20 April, 1850, . 


74,000 


4,600 2 20 


0 12 10 


1,070 0 2 


a- 


Strokestown 


Roscommon, 


11 July, 1856, . 


70,000 


7,478 2 21 


5 8 8 


1,704 17 10 


a- 


Shrule, 


Mayo and Galway, . 


10 April, 1807, . 


27,000 


3,207 0 5 


0 4 10 


443 19 10 


108 14 0 


(Supplemental 1 Lands, 
Shmrone ( Mor.1856), \ Mills ■ 


Ring’s and Tipperary, 

Do., .... 


20 „ 1803, . 


| 35,840 


] 1,288 3 7 
t 3 10 


0 0 11} 


434 19 7 


4 8 10 


Shandon, 


Waterford, 


13 October, 1861, 


100 


43 1 15 


15 4 10 


67 8 7 


«- 


Shandrum, 

Sow (Supplemental, 23 rd March, 


Mayo, ; 


30 April, 1850, . 


700 


132 1 35 


0 7 7 


Paid oft 


■- 


1850) 


Wexford 


26 „ 1853, . 


14,000 


1,983 0 10 


4 4 10 


600 0 5 


a - 


Shanngolden (Award abandoned), 
Sateen Lough (.Supplemental, 25 th 






- 




- 


- 


35 9 10 


April, 1808), .... 


Mayo, .... 


29 April, 1851, . 


2,850 


000 3 14 


3 4 11 


239 3 10 


Tnrlonghmore, .... 


Galway, .... 


28Jnne, 1855, . 


212,480 


8,186 3 20 


7 0 7 


1,090 2 0 


a - 


Templemore /Lands, . 
(New award) j Mills • 


Tipperary, . 

Do., .... 


1 1 July, 1851, . 


33,000 


/ 8,394 0 21 
1 2 2 0 


4 7 3 


1,268 5 10 


a- 


Xawnawoggaun (Supplemental, Slit 
March, 1850) 


Mayo, .... 


20 October, 1850, 


2,200 


294 1 0 


4 0 1 


82 10 10 


a- 


Wilkinstown, .... 


Meath 


10 „ 1840, 


10,600 


700 2 37 


2 4 10 


217 10 8 


a - 


Wottonstown 


Louth, .... 


20 Sept., 1851, . 


0,300 


310 1 17 


3 4 7 


06 10 8 


a - 


longhil, , ... 


Cork, .... 


18 Feb., 1857, . 


1,547 


224 0 0 


101 13 7 


000 0 0 


a - 












Average, 












6,368,358 


266,736 2 4 


7 0 11 







a The Charges on these Districts have expired. 
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1882-83.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 59 

thereon, for the Year ending 31st March, 1883— continued. 



— 


Total 

Amount of 
»£,?"■ 


Free Grants 
Remissions. 


p ToS3 ot 


Portion 


if 


Repayments. 






Counties for 
Public Works. 


Expenditure 
charged on 


1 


Total 

JlstMarob, 1882. 


ending 31st 
March, 1883. 


Total. 


Districts. 




£ t. d. 
0,081 8 2 


£ ». d. 

2,883 10 0 


£ s. d. 
247 11 5 


£ s. d. 

3,000 0 0 




£ s. d. 
4,880 11 4 


£ s. d. 


£ s. d. 
4,080 11 -1 


Lees bora ugh. 




•1,753 19 8 


- 


157 18 0 


2,506 1 2 


72 


4,104 4 4 


75 10 1 


4,180 0 5 


Lough Crew. 




2,830 11 9 


371 1) 11 


191 1 10 


2,274 0 0 


- 


3,309 2 3 


- 


8,860 2 8 


Lough Dalla. 




10,826 8 8 


11,190 17 0 


879 11 8 


4,250 0 0 


~ 


6,084 4 1 


- ' 


6,084 4 1 


Loyally. 




8,713 4 10 
03,000 11 7 


3,713 4 lOi 
51,754 Bjl 


1,412 3 5 


10,500 0 0 


OO 


15,580 10 4 


412 4 1 


10,001 19 5 


Lough Maslt & Bivoi Bobe. 




102,280 18 4 
116,854 6 0> 
36,938 18 0 / 


87,406 10 4 
111,091 2 11 1 


14,883 0 0 
2,511 3 4 


20,400 0 0 
10,100 18 3 


501 

40/ 


14,883 0 0 
54,994 17 3 


1,090 11 11 


14,883 0 0 
50,085 9 2 


i Loughs Cor-t Navigation, 
i rib, Mask, l Drainage, d! 
1 and Carra, J M ill Power. 




1,545 13 11 


- 


- 


1,540 15 11 


- 


2,500 17 8 


- 


2,500 17 8 


Listlulf. 




13,445 7 4 


13,039 0 8 


1,300 0 8 


4,100 0 0 


60 


7,170 8 4 


174 13 3 


7,361 1 7 


Lough Lannagh. 




8,704 1 2 


3,724 1 5 


1,039 19 9 


4,000 0 0 


- 


6,227 8 10 


- 


0,227 8 10 


Moyour. 




080 13 0 


243 0 5 


134 3 7 


000 0 0 


- 


932 8 8 


- 


932 3 3 


Mullafarrr. 




1,3>12 5 3 


- 


09 15 6 


1,322 0 9 


- 


2,071 11 8 


- 


2,071 11 8 


Miles and Templebtyan. 




847 7 4 


33 15 2 


13 12 2 


300 0 0 


- 


802 19 8 


- 


362 10 8 


Mullavm. 




1,897 12 1 


- 


- 


1,397 12 1 


- 


1,803 15 1 


- 


1,803 15 1 


Maghera. 




702 13 0 


210 12 3 


23 1 0 


400 0 0 


- 


632 14 7 


- 


682 14 7 


Moyne and Crosspatriob. 




16,890 1 1 


10,575 8 2 


1,228 12 11 


5,002 0 0 


OO 


8,870 12 5 


135 8 0 


0,006 1 2 


Mouivea. 




7,034 3 4 


- 


580 17 11 


7,053 5 5 


- 


10,989 18 8 


- 


10,680 18 8 


Nobber. 




3,871 16 2 


1,031 0 0 


190 10 2 


2,000 0 0 


- 


4,080 12 0 


- 


4,080 12 9 


Oranhilt. 




3,154 3 7 


1,563 9 8 


90 15 11 


1,500 0 0 


- 


1,879 15 8 


- 


1,870 16 8 


Owenabroekagh. 




1,277 7 3 


- 


70 11 7 


1,200.15 8 


- 


1,870 16 1 


- 


1,870 10 1 


Ourenkeagb. 




20,080 6 2 


5,607 6 10 


1,078 18 4 


14,000 0 0 


- 


21,952 8 10 


- 


21,952 8 10 


Quin. 




904 19 11 


- 


00 19 11 


898 0 0 


- 


1,347 14 O 


- 


1,347 14 0 


Bed Bog. 




0,071 6 4 


1,471 18 3 


599 8 1 


4,000 0 0 


- 


7,142 8 8 


- 


7,142 8 8 


Bath, or Clooneen. 




028 7 11 


- 


- 


928 7 11 


80 


1,224 10 2 


e io 2 


1,234 5 4 


Ratooragh. 




33,750 11 1 


10,470 10 10 


2,279 14 3 


16,000 0 0 


- 


23,991 9 1 


- 


23,991 0 1 


Binn and Blaokriver. 




42,007 0 1 


18,008 0 0 


1,858 6 3 


21,541 0 1 


- 


38,042 12 7 


7 8 10 


33,050 1 5 


Strokestown. 




30,573 10 3 


22,141 19 2 


932 0 1 


7,500 0 0 


- 


10,301 10 10 


122 15 C 


10,474 12 3 


Shrule. 




8,381 2 9 


2,704 12 10 


414 9 11 


5,000 0 0 
172 0 0 


80 } 


8,010 7 0 


9 5 1 


8,024 12 1 


Shin rone. 




1,030 12 0 


- 


370 0 0 


000 12 0 


- 


1,386 2 8 


- 


1,306 2 8 


Shondon. 




712 10 3 


- 


- 


712 10 3 


- 


977 0 9 


- 


977 6 9 


Shandrum. 




8,825 9 3 


1,909 16 4 


415 12 11 


0,500 0 0 


_ 


9,260 8 4 


_ 


9,200 3 4 


Sow. 




3,741 8 4 


3,518 12 11 


227 13 0 


- 


- 


227 10 0 


- 


227 10 5 


Shsnagolden. 




3,070 18 11 


493 15 0 


135 18 0 


2,441 0 0 


26 


3,908 12 0 


- 


3,903 12 0 


Saleen Longh. 




60,832 9 l 


30,705 18 11 


1,120 10 2 


23,000 0 0 


- 


30,007 0 0 


29 0 0 


30,000 0 0 


Turloughmore. 




15,908 15 6 


7,030 12 3 


1,008 8 2 


7,500 0 0 
280 0 0 


:} 


11,180 10 3 


- 


11,180 15 3 


Templomore. 




1,334 0 10 


178 8 0 


155 12 4 


1,000 0 0 


_ 


1,408 14 10 


- 


1,458 14 10 


Tawnawoggaun. 




1,704 0 0 


- 


190 17 7 


1,578 2 5 


_ 


2,401 17 0 


- 


2,40 L 17 0 


'Wilkins town. 




1,102 13 0 


- 


80 17 7 


1,021 16 5 


- 


1,699 0 8 


- 


1,090 0 8 


Wottonstown. 




22,890 2 7 


15,890 8 7 


- 


7,000 0 0 




8,107 10 7 


- 


8,157 19 7 


Youghal. 




2*190,012 12 4 


1,348,504 0 9 


152,180 12 8 


889,887 12 11 


■- 


1,422,924 14 


4,679 10 1 


L, 427, 504 4 





W. B. Soady, Accountant. 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



[1882-83. 



(A 8.) Arterial Drainage. 

Those Works are executed under District Boards in 
Schedule. — Abstract of Final Awards, and Repayments 



Districts. 


Cuuntlcs. 


Date when Awards 
made final. 


Injured Lands. 

been Drained 
or Improved. 
Statute Measure. 


Cost 
per Acre 
of tho 
Drainage, 
including 
Interest, Ac. 


Increase in the 
Annual Letting 
Value 

of those Lands, 
caused by 
Drainage. 


Amount ot 
Instalments 

half-yearly, 
to repay Cost, 
with Intorest, 
after deducting 
Redemptions. 


ill 

m 

1 


Athboy River, 




Meath, 


4 tli April, 1869, . 


1,388 


R. P. 

0 27 


8 


0 


d. 

5i 1 


£ s. 
509 16 


d. 

6 


£ s. d. 
362 2 2 


44 


Ballinacourty, 




Limerick, . 


2nd Oct., 1875, . 


170 


0 5 


7 


1 


8 


82 5 


1 


f 15 12 3 
l 32 18 4 


20 

44 


Ballynacarrig, 




King’s and Queen’s, . 


9th April, 1368, . 


2,502 


1 23 


2 


7 




516 14 


0 


184 8 3 


44 


Baltracey, . 




Kildare, . 


13th Mar., 1875, 


1,955 


2 30 


4 


0 


5 


568 4 


3 


M3 17 0 
1 248 1 11 


20 

44 


Boolinarrig, 




ICing’s, . . - . 


27th Mar., 1875, 


926 


3 20 


3 


7 


1 


107 12 


8 


f 0 18 3 
\ 89 5 3 


20 

44 


Brickey River, 




Waterford, 


20th Sept, 1870, 


829 


1 20 


5 


4 


3 


297 2 


1 


} 14 19 9 
| 129 12 2 


30 

44 


Camoge, 




Limerick, 


25th Sept., 1876, 


1,260 


3 0 


9 


3 


1 


577 4 


8 


288 13 0 


70 


Clodsagh River, 




Tipperary, 


30th May, 1872, 


1,057 


1 4 


4 


3 


7 


398 6 


7 


212 13 3 


20 

44 


Connell, 




Kildare, . 


19th -Tan., 1870, . 


747 


2 O 


3 


6 


5 


171 12 


2 


77 1 5 


20 

44 


Derrinlongh, 




King’s, . 


8th Oct, 1874, . 


622 


0 30 


3 


6 


5 


143 15 


4 


1 16 3 
66 3 5 


20 

44 


Doohyle, 




Limerick, . 


0th Oct., 1871, . 


409 


2 32 


6 


2 


7 


145 9 


2 


71 9 9 


20 

44 


Douglas Fiver, 




Carlow, 


3 1st Mar., 1875, 


3,088 


2 0 


4 


7 


3 


922 18 


0 


11 14 0 
427 9 11 


20 

44 


Elphin, 




Roscommon, . 


26th Mar., 1872, 


3,395 


3 12 


4 


11 


2 


1,036 1 


10 


{ 482*15 7 


20 

44 


Frankford River, 




King's, . 


27 th Mar., 1875, 


1,204 


2 0 


5 


10 


8 


414 16 


0 


( 22 2 8 
^204 17 11 


20 

44 


Garristown and Dclvin, 


Meath and Dublin, 


3rd April, 1882, . 


3,222 


0 13 


i 


9 


4 


461 3 


0 


(146 8 2 
l 13 7 8 


44 

20 


Gully, . . 




Queen’s, . 


4 th Oct., 1873, . 


1,064 


0 10 


4 


4 


11 


242 13 


9 


1 8 18 9 

\ 142 1 5 


20 

44 


Gully, Upper, 




Do. . . 


14th Mar., 1376, 


508 


1 18 


4 


13 


7 


129 12 


2 


59 8 11 


70 


Island Lakes and 
River. 

Kildare, 


Glore 


Mayo, 
Kildare, . 


2nd April, 1875, 
29th Sept., 1877, 


1.457 

•2,347 


0 32 
3 30 


3 


16 

11 


0 

6 


443 5 
506 7 


6 

10 


208 9 10 
4 3 4 11 
J 271 3 9 


70 

20 

44 


Kilmastullfl, . 




Tipperary, 


26th July, 1870, 


1,681 


1 18 


6 


10 


7 


582 12 


2 


( 31 9 9 

( 313 6 9 


30 

44 


Laracor, 




Meath, 


3rd April, 1 880, 


879 


1 22 


7 


0 


7 


204 12 


10 


154 10 10 


70 


Lough 0 ugh ter, 




Cavan, 


4th April, 1878, 


3,077 


1 30 


5 


1 


11 


846 16 


9 


398 2 1 


70 


Mulkear River, 




Limerick, . 


20th Sept., 1877, 


3,250 


2 24 


9 


4 


1 


923 9 


11 


747 17 6 


70 


Parsons town. 




Tipperary and King’ 


25th Sept, 1874, 


2,719 


0 1 


4 


4 


6 


650 19 


5 


263 16 2 


70 


Quinagh, . 




Carlow, . 


10th Jan., 1870,. 


660 


3 0 


3 


13 


5J 


208 1 


5 


81 5 7 


44 


Rnthdovmey, 




Queen’s, . 


9th Oct., 1868, . 


413 


1 39 


6 


6 


l 


189 0 


4 


84 18 1 


44 


Silver River, 




King’s, Westmeath, 


6th Oct, 1870, . 


1,092 


2 30 


3 


12 


8 


215 10 


9 


\ 128 16 6 


44 


Sixmilebridgc, 




Clare, . 


4 th April. 1871,. 


2,595 


0 4 


7 


13 


2 


1,229 14 


11 


| 12 4 8 


30 


Swanlinbar, . 




Cavan, 


23rd Mar., 1880, 


265 


2 19 


7 


6 


0 


133 15 


2 


63 0 6 


44 


Torrent River, 




Tyrone, . . • 


3rd April, 1875, 


453 


1 10 


11 


7 


1 


336 18 


10 


1135 7 3 


44 


Tory Hill, . 




Limerick, . 


3rd April, 1878, 


981 


3 2 


G 


4 


6 


434 13 


4 


( 3 16 3 


44 


Upper Inny, 




Meath, Westmeath 
Longford, & Cavan 


4th April, 1881, 


11,675 


2 7 


7 


8 


3 


2,780 2 


4 


2,163 16 10 


70 








Total, 


58,533 


1 38 


5 


11 


8 


16,561 


9 1 9,245 13 7 





a These charges have expired. 



Arterial Drainage Works in progress, 



Ballyadnms, . 
fiarnakyle, . 



Frankford River, . 
Lough Erne, 



Do., . . . 

Stoneyford, . 

Rathang&n River, 

River Bride and Kilcrea, 
River Lerr, . 

River Suck, . 

Ward River, . 



Queen’s. . 

Limerick, . 

Longford, . 

Ring’s, . 
Fermanagh, Cavan, 
Monaghan, & Donegal 

Meath and Westmeath, 
Kildare, . - . 

Cork, 

Kildare and Carlow, 
Roscommon & Galway, 
Dublin and Meath, 



Total charge against districts, 
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26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts. 



thereon, for the Year ending 31st March, 1883. 





Portion o 












Repayment. 










































































to date OI 
















ending 3191 
March, IBS*. 














Counties for 
Public Works. 


charged 


a Lunds 


3lst March, 
1882. 


Total 






£ S. 


d. 


£ s. 


d. 


£ 


1. 


d. 


£ 


, 


d. 


£ 


f 


d. 


£ 


j 














11,141 


16 


2 


9,052 


14 


2 


724 


4 


4 


9,776 


18 


6 


Athboy Itiver. 


J 1,268 8 


10 


- 




1,268 


3 


10 


630 


17 


7 


97 


J 


2 


727 


18 


9 


Ballinncourty. 


5,975 9 


1 


- 




5,975 


9 


1 


5,119 


12 


3 


379 


18 


2 


5,199 


10 


5 


Bnllynacnmg. 


| 8,211 1 


2 


350 15 


2 


7,860 


6 


0 


3,781 


4 


8 


534 


8 


2 


4,315 


12 


10 


Baltracey. 


| 3,107 2 


4 






3,107 


2 


4 


1,572 


0 


8 


173 


0 


1 


1,745 


10 


3 


BoolinaiTig. 


J 4,823 12 


0 


- 




4,323 


12 


0 


3,137 


1 


9 


230 


0 


9 


3,367 


2 


6 


Brickey River. 


11,745 19 


6 


200 0 


0 


11,545 


19 


6 


2,854 


12 


4 


564 


7 


6 


3,418 


19 


10 


Camoge. 


| 6,938 11 


6 


- 




6,938 


11 


6 


4,519 12 


3 


396 


7 


10 


4,916 


O 


1 


Clodingh River. 


| 2,482 13 


0 






2,482 


13 


o 


1,985 


14 


0 


154 


2 


10 


2,139 16 


10 


Connell. 


J 2,105 12 


9 


40 0 


0 


2,065 


12 


0 


984 


8 


10 


115 


15 


10 


1,100 


4 


8 


Derrinlougb. 


| 2,513 6 


0 


- 




2,513 


0 


0 


1,545 


0 


7 


44 


5 


c 


1,589 


6 


1 


Doohylc. 


j 13,663 6 


8 


190 0 


0 


13,473 


6 


8 


6,216 


7 


8 


910 


1G 


8 


7,127 


4 


4 


Dougins River. 


1 15,940 17 


0 


458 0 


0 


15,482 


17 


0 


10594 


1 


4 


885 


14 


:i 


11479 


15 


7 


Elphin. 


6,746 8 


4 


80 0 


0 


6,666 


8 


4 


2,702 


16 


0 


435 


1 


10 


3,137 


17 


10 


Frnnkford River. 


4,948 15 


0 


225 0 


0 


4,723 


15 


0 








498 


16 


8 


498 


16 


8 


Garristown and Delvin. 


4,517 11 


6 


- 




4,517 


11 


6 


2,559 


9 


1 


254 


2 


9 


2,913 


11 


10 


Gully. 


2,447 15 


2 


70 0 


n 


2,377 


15 


2 


640 


13 


5 


103 


15 


2 


744 


8 


7 


Gully, Upper. 


8,704 13 


7 


215 0 


0 


8,489 


13 


7 


2,855 


15 


1 


311 


12 


4 


3,167 


7 


a 




J 8,657 4 
































260 0 


0 


8,397 


4 


G 


2,674 


8 


0 


532 


1 


6 


3,206 


9 


6 


Kildare. 


1 10,980 7 


8 


- 




10,980 


7 


8 


8,462 


6 


7 


565 


12 


10 


9,027 


19 


5 


Kilmastnlla. 


6,217 12 


10 


35 15 


4 


6,181 


17 


6 


492 


2 


8 


303 


6 


10 


795 


9 


6 


Laracor. 


16,188 4 


0 


- 




16,188 


4 


0 


2,895 


19 


8 


752 


6 


0 


3,648 


4 


8 


Lough Oaghter. 


30,779 0 


0 


864 1 


0 


29,914 


19 


0 


6,037 


11 


5 


1,438 


18 


9 


7,476 


10 


2 


Mulkenr River. 


11,699 17 


1 


150 0 


0 


11,549 


17 


1 


4,753 10 


5 


478 


19 


' 


5,232 


9 


6 


Parsonsto'vn. 


2,700 18 


8 


200 0 


0» 


2,500 


18 


8 


f 200 
1 1950 14 


0 

0 


162 


11 


2 


200 

2,113 


0 

5 


0 

2 


| Quinngh. 






- 




2,648 


6 


3 


2,235 


5 


7 


181 


14 


i 


2,416 19 


8 


Rathdowney. 


} 3,971 2 


9 


- 




3,971 


2 


9 


2,970 


10 


11 


253 


6 


2 


3,228 


17 


1 


Silver River. 


J 20,328 13 


11 


424 1 


8 


19,904 


12 


3 


14917 


8 


0 


1,1 G5 


12 


5 


16083 


0 


5 


Sixmil abridge. 


2,082 5 


6 


143 0 


0 


1,939 


5 


G 


394 


4 


8 


113 


1 


8 


507 


6 


4 


Swanlinbnv. 


} 5,332 1 


6 


187 10 


0 


5,144 


11 


6 


2,504 


2 


6 


281 


3 


2 


2,845 


5 


8 


Torrent River. 


■ 8,110 13 


8 


_ 




6,110 


13 


8 


1,543 


1 


5 


169 


8 


C 


1,712 


9 


I 1 


Tory Hill 


92,496 5 


6 


( 2,192 13 
\ 3,750 0 


G 

0* 


| 80,553 


12 


0 


7,810 


2 


10 


3,736 


8 


10 


11546 


11 


8 


Upper limy. 


336,975 8 


5 


10,035 16 


8 


326,939 


11 


9 


120,653 10 4 


16,953 


11 


4 


137,607 1 


8 





* Refunded. 
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Appendix B. 

Report of Mr. 
Holier: Man- 
ning, M.Inst. 
C.E., Chief 
Engineer. 



APPENDIX B. 

Harbours, Fishery Piers, Inland Navigations, Drainage, and other Works. 

Report of Mr. Robert Manning, M. Inst., C.E., Chief Engineer, for the year ended 3lat 
March, 1883. 



Office of Public "Works, 

Dublin, 3rd May, 1883. 

I beg to submit the following reports on the works 
iu charge of this branch of the Department for the 
year ended 31st March, 1883. 

Royal Harbours. 

Kingstown Harbour. 

The following new works, as approved of by the 
Treasury, were executed during the year : — 

A quantity of about two hundred tons of boulders 
removed from the bed of Coal Harbour ; chains and 
posts to protect inner harbour ; additional lights, and 
urinal for Mail Packet Pier, and davits for harbour 



lighter. The cost of these works amounted to £474 
only, and with this exception, the expenditure durum 
the year consisted of maintenance and repair’ of the 
works of the harbour, and of the roads and buildings 
connected therewith, the lighting of the wharves and 
roads, the supply of water and ballast to ships, and tho 
cost of the Harbour Master’s Establishment. 

On the sea faces of the East and West Pier a quan- 
tity of 2,350 cubic yards of concrete was set in the sea 
slope. 

The quantity of ballast supplied to ships was 5,772 
tons, being an increase of 2,740 tons over the previous 
year. Tho quantity of silt dredged out of the harbour 
was 25,300 tons. 

The observations made at the harbour during the 
year arc given in the following table : — 





RAIN. 


W am. 


Tin*. 












Maximum Volo 




Maximum 


















per Hour. 












Water. 






inches 
































Date. 


Fall in 

inches. 


on which 
win foil. 




vSocftjr- 


Direction. 


Data. 


Height 


Wind. 




Height 


Wind. 


1882. 


















ft. 


In. 






ft. in 




May)' 


3-91 


22 


0-70 


17 


1 


65 




19 


13 


0 


S.W. 


18 


— 1 c 


S. 


2-18 


21 


0’76 


13 


19 


55 


s. 


13 


11 


9 


S. 


19 


0 2 


s. 


.T imp 


1-36 


3 


017 


20 


13 


50 


s. 


5 


12 


0 


W. 


19 


0 £ 


N.W. 




3’71 


27 


0-74 


22 


5 


40 


s. 


3 


11 


9 


w. 


3 


— 0 i 


s. 




1-75 


31 


0-67 


12 


21 


65 


w.s.w. 


29 


12 


3 


N. 


3 


— 0 i 


w. 




2-04 


25 


100 


14 


27 


50 


s. 


29 


13 


0 


N. 


30 


o : 


a 




2’53 


19 


0-77 


17 


1 


45 


E.N.E. 


30 


12 


9 


N.W. 


26 


l ( 


s. 


November, 


3-73 


16 


0’54 


22 


1 


65 


W.S.W. 


1 


12 


G 


S.W. 


25 


1 6 


N.W. 


December, 


1’55 


30 


038 


17 


17 


50 


w.s.w. 


27 


13 


0 


N.W. 


9 


1 9 


N.E. 


1883. 


205 


25 


100 


16 


2 


05 


E.N.E. 


11 


13 


6 


S.E. 


22 


0 0 


S.W. 




515 


2 


M3 


17 


3 
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Howth Harbour. 

The following is the report of Mr. C. F. Green, 
Principal Assistant-Engineer, who is in charge of this 
harbour ; — 

During the past year extensive repairs have been 
executed on the sea slope of the East Pier, the area 
repaired being 2,460 square yards. 

A quantity of rubble (434 cubic yards), has been 
removed from the harbour entrances. Two concrete 
sheds have been erected on the East Pier, in place of 
•some of the timber ones that were swept away by 
storms. 

The Coast Guard boat-slip on the West Pier has 
been repaired. 

The retaining wall to the county road has been 
underpinned and secuied. The harbour buoys have 
been canlked and refixed, and two new ones placed in 
the harbour entrance. 

The Kilrock road and the wharves have been main- 
tained and kept in repair. There were several gales 
in April, November, December, January, and March, 
which carried a quantity of stone into the harbour 
entrance, hut did no injury to the works. 

Dunmore Harbour , County Waterford. 

The works at this harbour consisted of the repairs 
and maintenance of the wharf wall and sea slope of 
pier, and of the quays and roads connected with the 
harbour, which were kept in good order. 



During the heavy gales of February last, a large 
quantity of stone was washed away from the toe of 
the sea slope. 

Donagltadee Harbour, County Down. 

Mr. J. A. Mullins, resident engineer, reports as 
follows : — 

'* I bog leave to inform you that during the past year this 
harbour was satisfactorily maintained, and with very little 
injury, considering the frequent heavy storms of the year, 
many of them being very severe, particularly during the 
winter months. 

“ The staff of men employed on this work during the 
past year did not average more than eleven men, with one 
ganger. As we had so very little favourable weather for 
working at the toe of the sea slope (under low water), this 
number of men were sufficient for the maintenance and 
other works in connexion with this harbour. 

‘‘ The parapet wall ordered by the Board to be built on the 
edge of the quay, in front of tho railway station and hotel, 
in length about 76 feet, and 4 feet high, was built of con- 
crete, and is a substantial and useful piece of protection 

" The public roadways under the Board’s jurisdiction 
were put into thorough repair, and sheeted with fine broxen 
stones during the winter. . . , . , 

“ Trade at this harbour is still improving, but it is cmefiy 
in the coal trade. A very Gnc new steam collier was added 
to the coal fleet during the year ; and the County Down 
Railway Company (by permission of the Board), erected a 
steam crane ou the South Quay, for the speedy discharge 
vessels sending coal over their Bailway." 



Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 





63 



1 88 2-8 3. J COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



Ardglass Harbour. 

Mr. J. A. Mullins, resident engineer, in charge of 
this harbour, reports ns follows : — 

“ The following details will explain the different kinds of 
work executed during the past year: — 

1. “The removal of the debris, and deepening of the 
dock between the old quaynnd the new pier bead,— the length 
being 340 feet, and the average breath about 140 feet —the 
total quantity of material removed out of this space, by 
dredging and by diving during the past year, was about 
5,300 cubic yards. This was tedious and very difficult 
work, aud could not be continuously carried on ; even when 
the sea would happen to be most favourable, we were often 
compelled to suspend the dredging for days, to enable us to 
get the ground cleared of large stones, all of which had to 
be removed by the aid of divers, and many of the stones 
being very large, and deeply embedded in the shingle, so 
that the delay in getting them removed was often very great, 
having to excavate around and loosen them, in order to get 
sufficient hold to drag them away ; indeed it was only by 
the greatest care we were able to carry on this work with- 
out breaking up our machinery, and even as it is the dredger 
has suffered very considerably. 

2. “ Wharf pavement (at junction of old quay with new 
pier) about 732 cubic feet of heavy ashlar work, all set in 
cement mortar. 

3. Rebuilding breach in sea slope and pier head return 
wall, with concrete in situ, the quantity used being about 82 
cubic yards, and making good the hearting behind same. 

4. “Repairs of concrete blocks in sea slope, injured by 
attrition of rubble. Additional pavement to protect foot of 
wharf parapet wall, and sundry repairs to the old quay 
walls. 

“ The average numher of men employed on the works 
during the year was thirty-five. 

“ The only work now remaining to bo executed tinder the 
contract, is the dredging out of the Dock to the required 
depth ; and this work cannot be pushed on by main force, 
as the ground to be dredged is so much exposed to a rough 
sea, and the material to be taken out is so very coarse, that 
caution must be used, or if not, the machinery will stand no 
time, even with every cave. I hardly expect the dredger 
can finish the work ; at all events she must very soon get a 
general overhaul, and this will take time, and retard the 
work very much.’' 



Arklow Harbour, County Wicklow, 

An Act of Parliament having passed in the last 
session of Parliament, authorizing the construction of 
a harbour at Arklow, tenders were called for on the 
19th of September, 1882. That of Mr. Kenneth 
Macdonald was accepted, and a contract entered into 
trith Mm on the 15th of December last. Continued 
had weather prevented the contractor from making 
much progress up to the end of the financial year. 
Since then a cargo of plant and materials has been de- 
livered on the works, rails have been laid down to the 
quarry at Arklow-rock, and other preparations have 
been made for the execution of the works. 

Pisherv Piers and Harbours. 

Northern District. 

Bwnatruhan Pier, County Donegal, 

The work executed during the past year consisted of 
the additional excavation of the harbour, and the con- 
struction of a boat-slip. At the end of the financial 
year there remained to be excavated about 300 cubic 
yards of rock, and a length of thirty-seven feet of the 
slip to be finished. In addition to these additional 
works the damage done by storm, in December. 1881, 
was made good. 



Doumies Bay Pier, County Donegal, 

The district engineer reports as follows : — 

*' Out of a total length of 275 feet, the wharf wall has 
been completed for 122 feet, eighty-four feet of which is 
WJl “« ■» »Iope is complete for about the same length, 
turn three feet of height of wharf, the filling is com- 
r'®,® 1 “** length also, and two cross walls built. The 
courses of blocks are laid fifty-four feet beyond 
at the wharf-side, and forty feet at sen slope side. The 



masonry of approach wall is finished and the wall coped for Appendix B. 
nearly half its length, and the filling behind completed. “ 

The following quantities of material are ready for the work g e P or ‘ Mr - 
remaining to De doue, viz : — 366 concrete blocks containing ~ w 
972 cubic yards, 210 tons of paving stones, 187 feet (lineal) c .e.. Chief 
of wharf coping, six mooring posts, 100 cubic yards of Engineer, 
material for making concrete, and a considerable quantity 
of rubble has been quarried near the site of the works, and 
is ready for filling the heart of the pier. 

“ During the year the weather was very severe generally. 

“The storm of the 1st October retarded the work seriously 
as the staging for overhead travellers was carried away, one 
of the travellers broken, and several of the concrete blocks 
in wharf wall were disturbed os well as those at sea side for 
a length of forty feet.” 

Malinbeg Boat Slip, County Donegal. 

The works at this slip have been completed, but on 
the application of the fishermen the Board consented 
to fix some wooden slrids on the slip, wMoh works 
have not yet been completed. 



PoUrtadwoa Pier, County Sligo. 

A small quantity of work still remains to be done 
at the pier itself, and the approach road remains to be 
completed. 

Teelin Pier, County Donegal. 

The district engineer reports as follows ; — 

“ During the year ending 31st March, 1883, the works at 
this pier have progressed as satisfactorily as could be ex- 
pected considering the very unfavourable weather which 
prevailed almost the whole of the time. The sea slope and 
banquette are complete to within sixty-five feet of end ; 
the lost fifty feet of wharf wall only requires an average 
height of about 4 feet to bring it to level for coping, and 
the pier head about the same. 

“The quantities to complete are ns follows, viz : — 
Concrete in situ. . 167 cubic yards. 

Rubble filling, . 422 ,, „ 

Wharf paving, . 371 square yards. 

Coping . . 90 lineal feet. 

“ The landing of wharf steps air end has been set 

“ On the 1st of October a very severe storm occurred 
which did no damage to the works, but a smack, the pro- 
perly of tho contractor, which had been used in driving 
piles, was washed ashore and wrecked. 

“ The highest tide which occurred during tho year was on 
Saturday, the 1 0th of February, wind south, when the 
water rose to one foot over coping level. 

“I expect that the works will be finished by the end 
of May.” 

Western District. 

Glenlara Boat Slip, County Mayo. 

The progress of the works at tMs place not being 
satisfactory, and the time agreed on for their com- 
pletion having long expired; the Board took the works 
out of the contractor’s hands on the 15th July last. 
In consequence of continued hod weather it was found 
impossible to complete them before the winter set in, 
and, I regret to add, that considerable damage was 
done by the sea on the 3rd of January last. The re- 
pairs will be undertaken immediately, and completed 
with as little delay as possible. 

Rinvyle Pier, County Oalioay. 

The works at this place arc practically complete, a 
small quantity of tools and materials used in executing 
the work will be shortly disposed of and the ex- 
penditure dosed. 



Southern District. 

Baltimore Harbour, County Cork. 

This harbour was completed at the end of the finan- 
cial year, but the final payment to the contractor, cer- 
tified on the 27th March, was not paid within the year 
and therefore the completion of the work was not 
certified. 
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Bush Harbour, County Galway. 

The small quantity of excavation remaining to be 
done at the end of the previous year, was completed 
and the pier was handed over to the county. 

Gleesk Harbour, County Kerry. 



Shannon Floods Regulation. 

Meelick Channels. 

These channels were completed during the past 
year, with the exception of some excavations, which 
will be removed when the water is sufficiently low 



A small quantity of excavation remaining to be done 
at the end of the year 1880-81 was finished, and the 
work has been handed over to the county. 

Qoideen Tulliy, County Clare. 

The construction of an additional road and pathway 
to this pier, not contemplated in the original plan, 
was ordered by the Board to be made ; it has been 
completed, and the work handed over to the county. 

The works at the several fishery piers which were 
undertaken during the year 1880 with the object of 
affording relief, arc now so nearly complete that I am 
enabled to give the following short description of tlio 
operations carried on during the past three years : — 

In the month of October, 1879, the Treasury sanc- 
tioned the construction of six works at an estimated 
cost of £9,200. During the following year the Fishery 
Piers Committee handed over to this Board from time 
to time thirty other works which were estimated 
altogether at £00,000. 

In addition to these sums, extra works were sanc- 
tioned on six. piers, amounting to £1,860, thus making 
the total amount available for the construction of 
•thirty-six piers and harbours £71,060. Tip to the 
end of the past financial year twenty-seven of these 
piers — the estimates for which amounted to £38,080 — 
were completed at a cost of £38,016, and were handed 
over to their respective counties. On the eight piers 
not yet handed over to the counties and estimated to 
cost £32,880, a sum of £26,457 was expended up to 
the 31st March last. 

Four* of these eight piers are practically finished, 
and in fact the great bulk of the work remaining to 
be done is at the two large piers of Downies Bay and 
Teelin, as was expected. 



Sluices. 

All the sluices at the several stations on the river 
seven in number, were completed and in working order 
early in last November j the only work in connexion 
with them of any consequence is the removal of a part 
of the old weir at Killaloe, which was necessarily 
suspended during the Hoods, hut will be resumed anil 
completed at the earliest possible date after the dis- 
charge of the river has sufficiently decreased. 

The works of both channel and sluices may be now 
stated to lie practically finished, as the completion of 
the small amount of work to be done will not appre- 
ciably affect the passage of floods, or lower the level at 
which they will in. future be discharged. 

Below three of the sluices, viz. : — Tarmonbarry, 
Meelick, aud Killaloe the action of the water flowiii" 
from the sluices has affected the bed of the river below 
them ; as soon as the water is sufficiently low the bed 
will be carefully examined and repaired. 

The highest flood which has been observed at 
Killaloe since tbe year 1853 (now thirty years ago) 
occurred in the past year, and attained its maximum 
on the 2nd of February last; both floods were as 
nearly as possible of the same volume, and ware dis- 
charged at the same level. 

It is almost needless to repeat what has been so 
often stated before, that during the height of this 
flood the sluices were incapable of mitigating its effects ; 
as a matter of fact the level of the water in the river 
course below (or at the down stream side) the sluices 
at Killaloe rose more than two feet over the weir, and 
was sufficiently high to flood the callows about 
Portumua. I am, however, happy to state that these 
sluices will have a very useful effect in controlling 
lessor floods, and in passing them off more rapidly. 



Fishery Piers Maintenance. 

Spiddle Pier, County Galway. 

This pier was greatly damaged by storms in the 
winter of 1881, and the work of repair was commenced 
in the month of March, 1882. 

The district engineer reports as follows : — 

“ The repairs of the damage caused by the storm of 28th 
November, 1881, were nearly completed, when a second 
very severe storm occurred in October, 1 882, damaging 
some of tbe new work on the sen slope, which was not com- 
pleted, and made a fresh breach in the parapet wall and 
paving of the sea slope; it was impossible to do much in 
the way of repairs. On the 12th February, 1883, another 
storm, if anything more severe than the former ones oc- 
curred, which did considerable damage, carrying away part 
of the parapet wall, tearing up more of the sea slope, and 
washing stones of from one to two tons weight off the wharf 
into the harbour. This will increase the cost of the re- 
pairs.’’ 



Clara Castle Quay, County Clare, ( Lower 
Shannon). 

In consequence of an extensive earth slip at the 
bock of the quay wall, those works were suspended in 
February, 1882, with the hope that motion would 
cease. I visited Clare Castle on the 2nd of last 
August, and made a report on the state of the work. 
The Board, on consideration thereof, ordered additional 
works to be executed, and the cost was sanctioned by 
the Treasury. The works were suspended during the 
winter, and were resumed on the 17th of last month, 
which was the earliest date at which it was prudent to 
do so on account of the state of the weather. 

Drainage Maintenance. 

Cappagh District, Co. Galway. 

com- 



Doorus Harbour, County Galway. 

The works at tins harbour were commenced in July 
last, and have been completed. 

The district engineer reports : — 

“ This small harbour was much silted up, a large quantity 
of sand and shingle was removed, and a few small repairs 
were done to the walls ; the work has been completed. 

“ Tho harbour, from its position, will always be liable to 
silt, and it would require constant expenditure to keep it 
open." 

Kilkeel Pier, County Down. 

The works at this pier were commenced in Decem- 
ber, 1881, and completed in May last. 



pleted in November last, and the charging order la s 
been made. They were carried on under the supoi- 
intendence of Mr. J. B. Mannix, c.e. 



Cohort District, Co. Wexjord. 

The works have been completed, and tbe charging 
order made. They were carried on under the super- 
intendence of Mr. J. B. Farrell, c.e. 



Deel District, Cos. Meath and Westmeath. 
k contract was entered into with Mr. Walsh in 
y last for the execution of these works, inej 



* In this cumber one pier (Bnnatrnhan) his been counted 
Committee, after those sanctioned in October, 1879, had 



twice, additional works having been approved by the Fishery 
been completed. 
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BdUylay District, Co. Roscommon. 

This district was inspected last autumn, but as the 
season was then very far advanced, the works were only 
commenced in April; but they will be completed 
during the ensuing summer. 

Railways. 

Inspections have been made of the following rail- 
ways under the Railway Clauses Act, for the purpose 
of determining the dimensions of the several bridges 
and culverts for the discharge of water : — 

Baltrnglass Railway, 24 miles in length. 
Killorglin „ 12 „ 

Carrickmacross „ 6 „ 

Arterial Drainage. 

During the past year, inspections have been made in 
eight districts, and certificates granted to the amount 
of £28,196. 

LOAN8. 

During the year the following works were inspected 
and reported on, in relation to applications made to 
the Board for loans, viz. : — 

Larne Harbour. 

Galway Harbour. 

Portrush and Bush Railway. 

Letterkenny Railway. 

A loan was also issued to the Dublin and Lucan 
Steam Tramway Company, on a report and inspection 
made before the year commenced. 

Miscellaneous. 

Survey, plans, and estimate were also made for a pro- 
posed pier at Beal-dearg, co. Mayo ; and a scheme for 
a viaduct to connect Achill Island with the mainland 
was also reported on. 

Clare Slob Reclamation. 

During the year the masonry for the second large 
double sluice has been completed, the Clareen river 



has been diverted, and several temporary overfalls of Appendix B. 
timber have also been constructed in tli e bank to prevent p e “Tof ^ 
the water passing in and out of the area to be re- Robert Man- 
claimed, causing any scour. ning, M. Inst. 

The tip-head has been advanced 1,900 feet ; the bank £ E -; Chief 
has been backed with impervious material for about Engineer ‘ 
the same distance ; and portions of the sea slope have . 
been protected with heavy stone pitching. 

The works were retarded by a strike which occurred 
in J une, and by the severity of the weather in October 
and February last, when the temporary railway was 
swept off the bank, ancl the bank itself was much in- 
jured. Two breaches through the bank also occurred. 

The repairs of these several injuries caused consider- 
able delay. 

The total length of the embankment is 6,560 yards, 
and the length not yet brought up to hick water, and 
which lias not been backed with clayfis about 800 
yards, but the remainder of the bank requires raising 
and widening. 

Progress Report on Youghal Bridge. 

Mr. Kirkby, wbo is in charge of this work reports 
as follows : — 

“ Since my last report on the work in connexion with this 
bridge, most of the superstructure over the cylinders and 
the swivel bridge have been constructed. 

“ The asphalt roadway also is now completed and ready 
for traffic. 

“ The swivel bridge with its machinery has been erected, 
and is found to work admirably ; in fact, one man can turn 
it easily, and in a very short space of time ; its deflection 
when left open for six hours was only jj of an inch, which 
may be considered very satisfactory. 

“ The main structure of the bridge is now completed, ex- 
cept the last coat of paint, and the approach on the Cork 
side is complete. The approach on the Waterford side 
with the caretaker’s lodge, is not yet complete. 

“ The works will be in a condition to be handed over to 
the Grand Jury, I expect, at the Summer Assizes of this 
year. 

“ S. A. Kirkby, m.a. Cantab., 

“ County Surveyor, S.D., E.R.” 



Shannon Navigation. 



Extracts from the Report of Mr. James M. Merrick, Inspector of the Upper Division of the 
Navigation. For the year ending 31st March, 1883. 



Atlilone, 22nd March, 1883. 

The navigation course from Shannon Harbour to 
Spencer Wharf on Lough Allen, ninety miles in 
length, is defined by thirty-three stone beacons, two 
hundred and ninety-nine guide piles, and fifty-four 
buoys. 

The almost continual storms of last winter, and the 
unusually high floods, caused a great amount of damage 
to the guide piles and buoys, as also the stone bea- 
cons. 

It was found necessary to repair four stone beacons, 
to erect twenty-one new guide piles, and paint one 
hundred, to lengthen twenty-six, and moor seven new 
buoys, and re-moor fourteen which were drifted from 
their proper positions. 

Shannon Bridge. 

The toll collector’s house at this station has been 
lime-washed, the woodwork painted, and the roof re- 
paired. 

The machinery of the swivel bridge was overhauled, 
the meeting plates adjusted, and the iron work was 
painted . 

A water gauge sixteen feet in length was erected to 
replace a decayed one. 

Atldone. 

The lock-gates were repaired by the aid of a diver, 
the iron work painted, and timber work tarred. 



In consequence of the continual action of the saw 
mills traction engine on the roadway of the west 
wharf, it is a source of constant expense ; it has been 
repaired with forty tons of broken stones and forty 
tons of gravel, and all wheel ruts filled in. 

The roof of the boat-house in store-yard has been 
repaired. 

New bye-law and schedule of tolls boards have 
been supplied to all stations in the division. 

The gates and barriers on the west wharf were kept 
in repair and painted. 

Lecarrow. 

A boundary wall twenty-five feet in length, by four 
and a-half feet high, with two piers, was built, and an 
iron gate erected to prevent trespass on the Board’s 
property at the harbour. 

Lanesborovgh. 

The platform ot the swivel bridge has been renewed 
(the new under sheeting is of pitch pine, and the 
surface sheeting of native oak), and the iron work was 
painted. 

The pump which was erected by the Board for 
public use was so much injured by the severe frost of 
last December that it was found necessary to replace 
it by a new one. 

The roofs of store and office have been repaired 
where injured by the storm of last November. 



Extracts from 
Report of 
Mr. James M. 
Merrick, 
Inspector. 
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Mr. James M. 
Merrick, 
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Tarmonhamj. 

The lock-gateB were scraped and tarred, and iron 
work painted. 

A swing beam of pitch pine forty-five feet in length 
was erected on the west leaf of breast gates of lock, 
and a similar one erected on the east lower lock-gate 
to replace decayed ones. 

The iron work of swivel bridge was scraped and 
painted in two coats oil paint, and the sheeting of 
roadway was repaired. 

The masonry of the salmon pass and eel pass were 
pointed with Portland cement. 

Three hundred perches of catch drain was scoured 
up at western embankment. 

Two hundred and forty feet in length of the east 
retaining wall adjoining the weir wall has been muoh 
injured during the high floods, and will require under- 
pinning, and four breaches measuring eighty-four feet 
in length will require to be rebuilt. 

Cloondrah. 



The lock-house was lime-washed internally and ex- 
ternally. 

The lock-gates were scraped and tarred. 

Thirty-five feet of yard wall ten feet high, which was 
blown down by storm in February, lias been rebuilt, 
and a new door and frame inserted. 

Jlooskey. 

The lock-house has been lime-washed, the walls of 
office, <!ia, papered, wood work painted, and the roof 
and porch repaired. 

The lock-gates wore scraped and tarred, and two new 
pitch pine swing beams, each forty-five feet in length, 
have boon erected to replace decayed ones. 

One hundred and fifty perches of eastern embank- 
ment towing path was repaired and metalled. 

The sheeting of roadway of swivel bridge was re- 
paired with twenty-four square feet of two-inch red 
pine, and two additional iron trackway irons were 
laid. 



Albert Lock, Jamestown Canal, and Mill Buildings. 

The lock-house has been lime-washed, and the wood- 
work painted in two coats, oil paint. 

The high floods of last January rendered it neces- 
sary to raise one hundred perches of south bank of 
Jamestown Canal with planks and puddle eighteen 
inches in height, and seventy-two perches on north 
bank, to prevent the flood water from passing over. 

Two hundred and thirty perches of towing path of 
the south bank of canal has been repaired and me- 
talled. 

The new pair of tail gates for Albert Lock are in a 
forward state, and wifi be erected next summer, a 
settlement having taken place in tho north wall of the 
mill building at Jamestown. The roof and part of the 
wall were taken down. 



Carrick-on-Shunnan. 

A settlement occurred in the rere wall of toll 
collector's house, which has been repaired and streue- 
thened. ® 

A boundary wall thirty feet in length, by four and 
a-half feet high, wish two stone piers, and an iron gate 
nine feet in width, has been erected on the north 
wharf to prevent trespass or accidents at night. 

The machinery of the hoisting crane on the north 
wharf was repaired, and tho foundation, which was in- 
secure, was made good where found defective. 

The approach roads to wharves have been repaired 
with ten tons of broken stones. 

The kitchen fine in toll collector’s house has been 
repaired, and a new range set to replace an old one 
worn out. 

Battle-bridge and Lough Allen Canal. 

The roof of lock-house at Battle-bridge was repaired. 

The lock-gate3 at Battle-bridge and Drundeague 
were scraped and tarred! 

Fourteen tons of metalling was spread on the road 
from Canal Bridge to Battle-bridge Harbour. 

Eight hundred and ninety-six perches of boundary 
drain have been scoured up, and several slips in canal 
banks made good. 

A slip which occurred at the west pier of Battle 
Bridge Lock, twenty-four feet in length by ten feet in 
width, and twelve feet in depth, was cleaned up and 
repaired. 

The stop gate at north end of canal was repaired, 
and inserted in the grooves in masonry to prevent the 
overflow from Lough Allen on the banks during the 
high floods. 

Knockvicar Station, Clarendon Lock, and the 
Boyle Water. 

The roof of lock-house at Knockvicar has been re- 
paired. 

The sheeting of the Clarendon lock-gates was re- 
paired, the wood work was scraped and tarred, and 
the iron work painted. 

A surface drain twenty-five yards in length was 
excavated and paved. 

The timber foot bridge on the towing path to lock 
having been carried away by the high flood, was towed 
back and replaced, the piers being repaired with 
masonry. 

The general state of Harbours and Wharves. 

The harbours at Lecarrow, Dromod, and Drumsna, 
as also the wharves at Carnadoe Bridge, Jamestown, 
and Drumsliambo, on the Shannon, and Cooteh&U and 
Knockvicar on the Boyle water are in good repair. 

Jas. M. Mbruick, Inspector. 



Extracts horn 
Report of 
Mr. T. P. S. 
Crosthwait, 
Inspector. 



Extracts from the Report of Mr. T. P. S. Crosthwait, Inspector of the Lower Division of the 
Shannon and of the Maigue Navigations. For the year ended 31st March, 1883. 



Limerick, 31st March, 1883. 

The river navigation and the canals connected with 
it from Shannon Harbour to Limerick have been main- 
tained in good order, and a large amount of heavy 
repairs have been executed during the past year, the 
piers and quays of the tidal river have also been kept 
in order. 

Querrin. 

Ho repairs were required at this quay, the traffic 
being small. 

Kilrush. 

The quay walls and steps were repaired, some slight 
damage by storm having occurred; the wharf and 
Harbour Master's office were also repaired. 

Foynes. 

Two new stone mooring-posts were erected for the 
convenience of vessels, and the wharf was kept in order. 



The dredging that was in progress at tho dato 
lost report was completed in time for the fishing season 
of 1882, but whon the fish were off the mouth of the 
Shannon the weather was boisterous and the wind un- 
favourable, and the quantity of fish taken was not 
equal to the expectations. 

Some dredging inside the harbour was also done to • 
deepen the berths alongside the wharf, but from the 
great amount of silt these are already greatly closed up. 

Kildysart. 

The landing hulk and stage were repaired, and a 
portion of the waiting-room was separated and handed 
over to the Lower Shannon Steamship Company at a 
nominal rent as a goods store. 

Clare Harbour. 

The quay was kept in order and coated with metal; 
the crane was repaired. 
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Limerick Navigation. 

The lock-gates were all tarred and painted, and 
general repairs were done to tlie banks, the part of the 
<anal bank at Glonlara that has given trouble for some 
time back gave signs of again giving way ; this was 
substantially repaired without causing delay to the 
traffic. A pair of new deep gates were erected at 
Errina, a new breast gate at (Honiara, and a new deep 
gate at Newtown. 

The tidal gates at Limerick were re-sheeted, two 
new balance beams were fixed, one to Park, and the 
other to Annabeg lock ; sundry minor repairs to the 
lock-gates were executed. The lock-houses all more 
or less suffered during the violent storms of the past 
winter, and have been repaired ; the store at Killoloe 
was re-slated and repaired, many of the boundary 
drains were cleaned and the trackway has been main- 
tained in good order. 

Ardclooney River. 

This mountain stream, which continually causes 
trouble by bringing large quantities of sand into the 
navigation channel, this year also entirely choked the 
channel which was removed with the steam dredger. 

Scarriff. 

This quay has been maintained in good order. 

Mount Shannon. 

No expenditure was incurred at this place. 



Portumna. 



Appikdix B. 



Some repairs were executed to the swivel bridge Extracts from 
and quay ; the Collector’s house was painted and re- Report of 

Meelick. Impcctor. 



The canal hanks were repaired and boundary drains 
cleaned. Repairs were executed to the Victoria lock- 
gat«s and new closing chains provided for the deep- 
gates. 

A new boat was provided for the collector and lock- 
keeper. 

Cloonaheenogue Canal. 

The boundary drains were cleaned and Allen 's-bridge 
was repaired. 



Banagher. 

The swivel bridge and quay were kept in order. 
The Collector’s house was repaired. 



Shannon Harbour. 

The Ferryman’s house was repaired, boundary drain 
cleaned and some slight repairs were done to the wooden 
bridge. 

General Navigation. 

The buoys, <fcc., on the lake and river were painted 
and repaired, new ones being placed where required. 

Maigue Navigation. 

The swivel bridge was re-sheeted and painted and 
is in good order. 

Thomas P. S. Crosthwait. 



Report of Mr. Robert Adams, Inspector, on the State of the Ulster Canal and Tyrone 
Navigation. For the year ending 31st March, 1883. 



Coalisland, 9th March, 1883. 

I beg to report that the works on the Ulster Canal 
and Tyrone Navigation during the past year, have 
been limited to the repairs incidental to their main- 
tenance, viz. : — 

Ulster Canal. 

Prom Gharlemont to Monaghan , 25 miles. 

Repairs of Nos. 2, 13, 14, 15, and 16 lock-gates, 
staunching leaks in the embankments, sodding and 
puddling broken down parts of the canal banks, repairs 
of boundary fences and farm passes, scouring and 
cleaning out boundary drains, removing weeds out of 
the canal, raising subsided portions of the canal banks, 
cleaning land slips out of the canal, and repairs of 
lock-keepers’ houses. 

The great amount of rain that has fallen during the 
winter, caused very considerable land slips into the 
canal in this division, the removal of which has 
been a cause of much anxiety and expense. 

From Monaghan to Clones, 14 miles. 

Thirteen county and occupation road bridges, also 
the large aqueduct over the River Finn, were pinned 
and pointed, and the displaced coping stones reset ; 
the timber swivel bridge at Carney’s Island was also 
repaired. Repairs of the gates of Nos. 23 and 24 
locks, also the repairs of four lock-keepers’ houses, 
rebuilding a portion of the boundary wall at Monaghan 
stone yard, raising subsided portions of the canal 
banks, scouring and cleaning out boundary drains, 
repairs of boundary fences and farm passes, and the 
removal of weeds out of the canal, renewal of the flood 
sluice at Ballyleck, and renewal of the wooden conduit 
under the canal at Monaghan, — were the principal 
works executed on this division. 



From Clones to Lough Erne, 7 miles. 

Pinning and pointing eleven county and occupation 
road bridges, and resetting displaced coping stones, re- 
building a portion of the boundary wall at Clones 
stone yard, stopping leaks, raising subsided portions 
of the canal banks, clearing out boundaiy drains, re- 
pairs of fences and farm passes, and the removal of 
weeds out of the canal. The lock-gates on the entire 
line of canal were scraped, cleaned, and coated with 
prepared tar. 

Reservoir. 

The embankment and boundary fences, head weir, 
and sluice gates, have been maintained in good repair. 

Tyrone Navigation. 

This navigation during the past year has been main- 
tained in good order, and no expenditure incurred 
further than what was absolutely required for its 
maintenance, viz., repairs of the towing path, which is 
also a turnpike road, scouring and cleaning out bound- 
ary drains, raising, sodding, and puddling canal banks, 
removing silt out of basin, repairs of roudway of 
wharf and quay, repairs of boundary walls, new heel 
post in deep gate, No. 4 lock, and repairs of foot boards 
of the gates of seven locks, scraping, cleaning, and 
coating the lock-gates with prepared tar. Two new 
coal lurries, to replace those worn out, repairs of lock- 
keepers’ houses, and regulating sluice-keeper’s house, 
limewashing boundary walls of stone yard, wharf, kc., 
and dragging weeds out of the entire canal. 

I have pleasure in reporting that latterly there has 
been a considerable diminution in the growth of these 
weeds generally. 

I am, sir, your obedient servant, 

Robert Adams, c.e. 

To Edward Hornsby, Esq., Secretary, 

Board of Public Works, Dublin. 



Report of 
Mr. Robert 

Inspector 
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Appendix B. 



Extracts from 
Report of 



Dodd, Super- 
intendent. 



Extracts frtm Report of Mr. P. J. Dodd, Superintendent, on the State of the Lower Boyne 
Navigation. For the year ending 31st March, 1883. 



Drogheda, 28th March, 1883. 

Sin, — I beg to forward annual report of the state 
and progress of the works on the Lower Boyne 
Navigation for the year ending 31st March, 1883. 

River Wall, BaUsgrove. 

The stone facing of the rampart has stood the winter 
floods very well, there are three small breaches in 
the face which require to he re-built, and the surface 
injured by late high tides and floods requires to be 
repaired and gravelled for about 100 perches in length. 



Broe Station and Lock-house. 

Two new window-frames and sashes cf the lock- 
house were fixed in openings, the kitchen floor tiled 
and chimney rebuilt. All the masonry of lock-chamber 
was pointed in cement and sand. 

Broe Guard Lock 

These gates are first rate, being all renewed during 
the past year. 

Rossnaree Station and Loc/c-house. 



Oldbridge Station and Lock-house. 

The four lock-gates are in first rate order at present, 
the deep-gates being completely renewed during 
last year ; the lock-chamber masonry was all pointed 
with cement and sand in the joints. The house is 
comfortable now, new cow house, hay-loft, and horse 
stable, have been built and slated during the year, and 
grates set in office and bed-room. A new sluice-gate 
lias been hung on gullet to keep back tides from lock- 
keeper’s garden, and has been a great benefit to the 
station. 



This is a double lock. The lock-chamber was 
thoroughly pointed in cement and sand. The house is 
in fair order, it was pinned and pointed during year. 

Mill Lock, Slant. 

These gates ore in good order; the tail-gates are 
quite new, having been made and erected this year • 
the masonry of lock-chamber has been all pointed in 
cement and sand. A large quantity of stuff has been 
dredged out of the chamber, and a bank has been re- 
moved from canal cut just outside tail-gates. 



Oldbridge Guard Lock. 

These four gates are in good order, the tail-gates 
having been renewed in all particulars during last 
year; the masonry of chamber was all pointed in 
cement and sand. 

Slalleen Station and Lock-house. 

The four gates are in good order, the tail gates were 
renewed during the year, the breast-gates were sheeted 
and new beams provided, a new clapping sill put 
in and the flooring renewed between stone guard-sill 
and wood clapping-sill. The house is in good order, 
the kitchen chimney was re-built and tiles pointed, and 
four new window frames and sashes fixed in openings 
all complete. 

StaUeen Guard Lock Gate. 

The tail-gates at this lock are in good order, being 
renewed during the year ; the masonry of chamber was 
pointed in cement and sand during last year. 



Carrickdextcr Station and Lock-house. 

The gates at this lock are in good order, the breast- 
gates are new, having been made and erected this year; 
the masonry has been all pointed in cement and sand. 

The lock-honse is in good order ; the daily floor has 
been tiled, and new shelvings have been put up, kitchen 
fireplace repaired and new chimney funnels erected. 
The weeds have been well dragged out of canals and 
river wherever necessary, and all streams, above and 
below aqueducts, kept clean. Some back drains were 
scoured up; all bridges spanning canals were well 
repaired and pointed during the year. The weir wall 
below Broe Station has a large breach in it but could 
not be repaired during last year, os the water nover 
fell low enough to do so. All requisites are ready on 
the spot when an opportunity offers to do the necessary 
repaii*. 

I have the honour to be, sir. 

Your obedient servant, 

P. J. Dodd, Superintendent of "Works. 



Report of 
Mr. Edward 
H. Alcock, 
Harbour 
Master. 



Extracts from Report by Mr. Edward H. Alcock, Harbour Master, on the Number of Vessels 
frequenting Dunmore Harbour. For the year ending 31st March, 1883. 



9th May, 1883. 

The number, exclusive of fishing boats, of vessels 
that discharged here during the year ended 3 1 st March, 
1883, were nine colliers, and there were two others dis- 
charged in the month of April just past, but I never 
knew so few vessels put in here as during the past 
winter, in fact, during the latter part of November 
and the months of December and January, the weather 
was so exceptionally wild that scarcely any vessels 
coastwise were at sea 

With strong easterly winds, small coasting vessels 
hound to Wexford, Ark low, Dublin, and Skerries, fre- 
quently put in wind bound here, also an occasional 
tug-steamer to telegraph, 4c., but foreign going vessels 
never do. 

During the summer of 1882 we had fifteen cutters 



trawling in the “ deep ” off here, and they did fairly 
well, but as the autumn and winter came on things 
began to change, and with the exception of some three 
weeks from the latter end of November to about the 
middle of December, the fishing was the worst I have 
ever known. 

The small decked boats that fish within the head- 
lands had no better luck trawling, but they caught a 
good share of mackerel with the line during August and 
September. Indeed the Seine fishermen alone made a 
good season of it, and they did good work for about 
three weeks in September while the mackerel and her- 
rings remained on this coast ; but then, as usual, these 
fish forsook these coasts and took their way up the 
North Channel. The lobster and crab fishermen also 
did very fairly and had nothing to complain of. 
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Report by Captain Henry D. Burney, b.n., Harbour Master, on the Number of Vessels frequenting 
Howth Harbour. For the year ending 3 let March, 1883. 



HowtJi Harbour. 

Harbour Office, Howth, 
March 2G th, 1883. 

Sie, In reply to your letter of the 1st of March, I 

have to inform you, for the information of the Com- 
missioners of Public Works, the following report on 
the herring fishery during the last year. The fishing 
has increased nearly double, although the take of her- 
rings was very small, the number of mease being only 
10,277 and sold at an average price of .£1 10s. per 
mease. 

The boats employed are as follows: — 163, Scotch; 
Irish, 123 ; Manx, 66 ; total of 352. 



The yearly exports were as follows : 

Fish, . . . 226 tons. 

Stone, ... 20 ,, 

Imports : — 

Coals, . . . 4,135 tons. 

Salt, ... 250 „ 

I have the honour to be, sir, 

Your obedient servant, 

Heney I). Burney, rn. 
Harbour Master. 

Secretary, Board of Works, 

Custom House, Dublin. 



APPENDIX C. 



Landed Property Improvement. — Extracts from Inspectors’ Annual Reports, 1882-83. 



Counties of Dublin, Wicklow, Kildare, Louth, and 
eastern portion of Meath. 

2, Kenilworth-square, Dublin, 

31st March, 1883. 

During the year ending this date I have made 
eighty progress and twelve preliminary inspections, 
reporting upon eighty ordinary loans, certifying for an 
expenditure of £12,934 10s. 10<f., and setting forth 
and specifying under preliminary loans for an outlay 
of £6,045 12s. 3 d. Of the former sum, £6,231 0s. 1 d. 
was laid out on Land Improvement works, comprising 
open main and thorough drainage, levelling fences, 
planting, and construction of farm roads, fences, fco., 
and £6,703 10s. dd. upon building works, such as 
farm dwellings, offices, and labourers’ cottages. 

Of the ninety-two inspections made the apportion- 
ment to tho respective counties aro as follows : — 

Twenty-nine progress and three preliminary in the 
county Dublin ; eleven progress and two preliminary 
in the county Wicklow ; ten progress and two pre- 
liminary in the county Kildare ; thirty progress and 
five preliminary in the county Meath ; five progress 
in the county Louth; two progress in the county 
Westmeath; three progress in Kang’s County; and 
one progress each in the counties of Down and Cavan, 
these latter being outside my district. 

The above analysis, as compared with last year’s 
report, shows a decrease in the general expenditure of 
£4,324 13s. 8 d., whereas there is an increase of new 
loans by one, and of contemplated outlay of £1,758 
9*. 8<f. over last year. 

During the year twenty-seven outstanding loans 
have been closed, the full amounts in each case having 
been satisfactorily accounted for. 

I have to report the works generally executed care- 
fully and well, the moneys advanced fairly expended, 
and the beneficial results therefrom considerable. 

Considering the great facilities afforded “ tenants " 
under the recent Land Act to borrow independently, 
and which is so largely availed of, tho report of this 
Ibly 8 Workin S» « against last, compares very favour- 

Rd. O’Brien Smyth, Archt. and c.e. 



Counties of Antrim, Londonderry, Tyrone, and 
portions of Doom. 

Drumglass House, Dungannon, 

March 31st, 1883. 

Since 31st March, 1882, I have made in all sixty- 
eight inspections, twelve of which have been pre- 
liminary, the remainder ordinary progress inspections, 
so that this will show an increase in drainage loans 
to the preceding year. 

The Earl of Ranfurly is expending a large loan for 
useful and remunerative works in the way of thorough 
drainage, reclamations, repair of farm roads, and shelter 
plantation, &c., on his Tyrone property, near Dun- 
gannon, and a second loan on building labourers’ 
dwellings, farm buildings, and farm residences on the 
same property, which has given a great deal of work 
to both labourers and tradesmen of ail sorts since the 
commencement. 

Viscount Templetown is also carrying on extensive 
drainage works alongside the Sixmilewater, in the 
county Antrim, making a long discliarging drain at a 
low level, taking advantage of the fall in the river in 
order to effect most important thorough drainage in 
Castle Upton Demesne, as well as for tenants outside. 
This will be highly remunerative. 

The sea embankment at the Kinnegar, Holywood, 
county Down, on the property of Captain . J ohn 
Harrison, has been successfully completed this last 
winter under a supplemental loan. 

I have been called on last month to inspect six loans 
on the property of Mr. A. J. R. Stewart, of Ards, 
county Donegal, which comprised heavy sea embank- 
ments, thorough drainage, fence walls, sheep drains, 
plantation for shelter, labourers’ dwellings, fencing, 
and other works — amounting in all to £21,725. Some 
of these loans have not been exhausted. An immensity 
of good has been effected by the expenditure, both in 
giving largely employment, and leaving behind re- 
paying works. 

I find there is an incr easin g desire to provide a good 
class of slated dwelling for the labouring class, and in 
many instances the thriving fanner is doing away with 
thatched houses and offices, and building comfortable 
farm residences. 
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Report a. 



I have no further remarks to make with regard to 
the district committed to my charge, except to state 
that all tho different works I have inspected are giving 
satisfaction to the proprietors, and are being (I may 
say in every instance) carried out well. 

The rate of labour is about the same as when I had 
the honour of last reporting, although, no doubt, hands 
are scarcer, and the probability is that more drainage 
loans will be applied for this year than heretofore. 

Thomas S. Irwin, Civil Engineer. 



Counties of Doien emd Donegal. 

Custom House-square, Belfast, 
April, 1883. 

During the past year I have made 31 inspections, 
of which 24 were in the county of Donegal and 7 in 
the county of Down ; of the 24 inspections in Donegal, 

6 were preliminary inspections for new loans, applied 
for by what may be called peasant proprietors. 

In the county of Donegal, the Earl of Leitrim still 
continues his extensive outlay in building, draining, 
reclamations, road making, fencing and planting. 

The Messrs. Musgrave have now nearly completed 
their extensive improvements at Carrick, where their 
very spirited expenditure must have been of great 
service in that poor and much over-populated district. 

Mr. Boyd, of Ballymacool, lias quite finished his 
improvements, and the work done on his estate 
reflects great credit on those of his tenants who 
availed themselves of his assistance in obtaining the 
means from your Board of carrying out these works. 

Tho peasant proprietors who have obtained loans 
are expending them vigorously and judiciously, and I 
hope and expect that their example will he largely 
followed by others of their class ere long. 

I regret to have tp add that with the exception of a 
loan, to tho Earl of Erne, who is engaged in con- 
structing an extensive embankment, whereby a valu- 
able tract of land will be preserved from flooding, 
there have been no new loan* granted to the landlord 
class in my district. 

I much fear that the crisis through which the 
country is passing has discouraged the spirit of im- 
provement which heretofore so generally prevailed. 

The wet seasons which have prevailed of late years 
have made evident the great want of thorough drainage, 
from which the country suffers so much. It is a 
thousand pities that any feeling should interfere to 
prevent mutual co-operation between landlord and 
tenant, whereby the land might be drained and im- 
proved, and thus add not only to the individual but 
to the national welfare. 

Edm. Murphy. 



Counties of A rmagh, Cavan, Fermanagh, Leitrim, and. 
parts of Louth, Meath, Monaghan, and Westmeath. 

' 25, Harcourt-street, Dublin, 

31st March, 1883. 

Owing to illness I can only report on the work for 
nine months of last year, and in that time I made 
ninety inspections, nine of which were preliminary, 
and eighty-one to works in progress. 

In the county Armagh I visited works in progress 
under two loans. 

In the county Cavan I made four preliminary and 
twenty-two progress inspections, and closed nine loans, 
amounting to £2,343. 

In the county Fermanagh I visited the works under 
six loans, four of which are closed, the amount of 
which is £1,203. 

In the county Leitrim I inspected the work under 
seven loans, one of whioh is closed, amounting to 
£688. 



I also made two preliminary inspections in this 
county. 

In the county Louth I mode three progress in- 
spections. 

In the county Meath I made eighteen inspections 
to works in progress, and closed ten loans, amounting 
to £6,440. 

In the county Monaghan I made one progress in- 
speotion. 

And in the county Westmeath I made one pre- 
liminary and sixteen progress inspections, in threo of 
the cases the loans were closed, amounting to £1,700. 

Besides the above I made six inspections in adjoin- 
ing districts. 

I regrot to say that I have observed a disposition on 
the part of owners to stop their works and close their 
loanB owing, as many of them told me, chiefly to the 
altered relations between them and their tenants. 

Robert J. Stirling, b.e. 



Counties of Carlow, Queen's, Kildare, Wexford, Water 
ford, and King's. 

Ballybar House, 

2nd April, 1883. 

I beg leave to say that I have very little alteration 
to make in my report ending the 31st March, 1881. 

My inspections are about the same in number, but 
they have been nearly all progress inspections, as very 
few new works have been opened owing, I believe, to 
the Same cause mentioned in iny report of 1881, 
namely — “the unsettled state of the country, there 
being no works opened except where the owners have 
the lands in their own hands. " The tenants who re- 
quire their lands improved are, I believe, borrowing 
to some extent under the new Act. 

I find great scarcity of employment in my district, 
which I consider likely to increase unless some steps 
are taken to open extensive works for drainage and 
reclamation as heretofore. 

The works carried out by occupiers very rarely 
affords much employment in the district, as they are 
generally done by themselves, and their own per- 
manent labourers, which does not in any way extend 
employment. 

The progress works in my district have (I am happy 
to report) been carrying out in the same satisfactory 
manner as I reported at the close of 1881, and a con- 
siderable number of the loans have been closed. 

James Butler. 



County of Longford. 

Newtown Bond, Edgeworthstown, 
28th March, 1883. 

I beg to inform you that dining the past year I have 
made four preliminary inspections only of small amount, 
all for tenant farmers, one of these cases being in the 
County Westmeath. I find that the landlords are not 
inclined to apply for any new loans to be expended on 
their tenants’ holdings ; indeed in several cases in 
loans of old standing, the tenants object to have the 
works then proposed carried out, and prefer borrow- 
ing for themselves under the Land Act of 1881. 

The progress inspections made by me have been 
chiefly under Relief loans, -which are now nearly all 
wound up, and both under these and ordinary loans, 
very valuable improvements have been made Ott the 
properties of Colonel King-Hnrman, m p.,Mrs. Archdall, 
J. S. Galbraith, Esq., R. E. Fox, Esq., J. H. Jessop, 
Esq., Colonel H. Musters, and many others. 

I have also inspected several farm dwellings and 
offices, but only a few labourers’ cottages, and found 
the work in every case well executed, according to the 
class given in the specification. 
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Notwithstanding a great outcry about distress in. 
part of the country, there is a general complaint of the 
scarcity of labourers, and the high wages which they 
demand. 

An unusual quantity of rain has fallen during the ' 
past winter, and consequently the main drains, particu- 
larly in hilly districts, have suffered considerably ; but 
I am happy to say that steps ore now being taken to 
repair the damages. 

William Bond. 



County of Tipperary, unth parts of Galway and 
King's County. 

Riverston, Nenagh, 

April 3rd, 1883. 

In the district in which I have been engaged, in the 
counties of Tipperary, Galway, and King’s County, I 
beg to state that the inspections for, and of works, num- 
ber sixty-five, of which thirty-one were for drainage, 
twenty-two for farm buildings and labourers’ cottages, 
nine for liming land previously drained, and four for 
planting for shelter as well as for profit ; — showing a 
considerable increase, compared with the preceding 
year. 

I find the applications for loans under the Act 10 
Vic., chap. 32, have increased in the district, since the 
Act giving power to tenants of obtaining loans under 
the 31st Section of the Land Law (Ireland) Act, came 
into operation. 

In almost every instance the works have been well 
and carefully executed, and in only one or two cases 
have I considered it necessary to suggest that the loan 
should be closed. 

The amount of the respective loans were chief! 
under £500, and the works divided pretty evenly over 
the district. The loans for planting were to the 
Marquis of Ormonde, for replanting, and to the Bari 
of Westmeath, who had also included some drainage ; 
the other loans were of the ordinary class. 

I have in former annual reports, directed attention 
to the great necessity existing for arterial drainage, 
connected with the smaller rivers. All through the 
country, I am happy to find, this question, which, in 
my opinion, is one of very great importance, has been 
warmly taken up, and will not, I expect, be allowed 
to rest. The employment afforded would be of much 
advantage, and large tracts of land — moor and bog, 
would be vastly improved, a considerable extent of 
which would be well adapted for planting, if it were 
not found suitable for tillage ; and were such outfall 
given, the fanners, 1 have no doubt, would quickly 
avail themselves of the facilities for improving their 
lauds. 

James J. Poe. 



County of Galway. 

Galway, 18th April, 1883. 

During that period now reported on I have certified 
for works to the amount of £10,853 16s. 5d., of which 
£10,289 5s. lid. were for operations directly con- 
nected with the improvement of the land, and 
£264 10s. 6d. for farm buildings. In addition to 
the above, I made one preliminary inspection, the 
estimate for which was £1,181 12s. 4d. 

Some excellent specimens of thorough drainage were 
executed by Lord Dunsandle, Mr. Digby, of Moate, 
Mr. Ussher, of Eastwell, and Mr. Redin gton, of Kil- 
coruan. 

In the building line I would wish to mention a very 
substantial and appropriate farm dwelling which has 
been erected by Mr. Ffrench, on his property at Elm 

Hill. 

Two most important roads were commenced and 



partially executed by Mr. Berridge, on bis estates in 
Connemara. The first leads from the Goulagh District 
to Inver, the second from Scrab to Costelloe. I know of 
no work which would be of greater benefit to the people 
of this district than the completion of these roads. It 
would enable them to utilise, for manuring purposes, 
the sea weed, which is found in great abundance along 
the coast, while for the purposes of turbary and the 
conveyance of farm produce, its advantages would be 
incalculable. It is to be hoped that this work of such 
paramount importance, will soon be renewed and 
brought to & speedy completion. I regret to state 
that during the past year there has been a great falling 
off in the number of loans and the amount of work ex- 
ecuted in my district. Some improvement, however, 
seems to be now setting in, and it is a favourable sign 
to see Lord Clonbrock obtaining a loan of £8,000 for 
the improvement of his estates near Aughrim. 

Edward Townsend, m.a., c.b. 



Counties of Mayo and Sligo. 

Ballina, 27th March, 1883. 

During the year ending this March a large amount 
of Improvement Works has been executed, and by 
their construction considerable employment given to 
labourers. The works done were partly those for the 
completion of relief loans, and portly on account of 
ordinary loans. The benefit derived from the expen- 
diture for both loans has been on the whole most 
satisfactory, several properties having reaped much 
advantage, of which numerous examples might be 
cited showing the great increase in value effected by a 
judicious outlay upon works of drainage, fencing, sub- 
soiling, farm roads, buildings, <kc. 

The number of proprietors’ loans applied for and 
sanctioned during the past year are not so numerous 
as in former years, in consequence of the altered 
relations existing between landlord and tena n t, as 
under the Land Act of 1881 tenants can obtain loans 
independent of then." landlords. The loans that have 
been lately sanctioned to proprietors are generally to 
be applied to works for the improvement of lands 
held in their own hands, or else let by them as grazing 
farms. Several lessees’ loans have been sanctioned 
during the year to be expended upon various improve- 
ments upon their holdings. Memorials for new loans 
from lessees are increasing. 

William Hogan, c.e. 



County of Limerick. 

66, George- street, Limerick, 
9th April, 1883. 

I beg to state, for the information of the Com- 
missioners of Public Works, that during the year 
ending 31st March last I made 8 preliminary and 51 
progress inspections, reported upon 46 loans, specified 
for an outlay of £2,550 on Land Improvement 
works, and certified for a total expenditure of 
£9,326 19s. 1 d., of which sum £8,137 17s. Id. was 
spent on Land Improvement works, comprising open 
main and thorough drainage, the construction of farm 
roads and fences, planting, &c., and £1,189 2s. on 
building works, including the erection of farm 
dwellings, offices, <fcc., and labourer*’ cottages. 

I have to state that the total expenditure during the 
year just ended is less than that of the preceding one 
by £7,462 0s. Id., the sum expended during that year 
on Land Improvement works being £3,929 15s. 4 d. 
in excess of that of the past year, and on building 
works £3,532 5s. 3d. 

The works which came under my notice during the 
year do not call for any special remarks, as they were 
all of the ordinary character. 

Wm. Sidnee Cox, c.e. 
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A PPEHDIX C. 



County of Clare. 



Landed 
Property Im- 
provement. 

Inspectors' 

Annual 

Reports. 



Offices, Ennis, 3rd April, 1833. 

During that period I made 43 progress inspections, 
of which 13 were on relief and 30 on ordinary loans. 
The total amount certified by me was £4,327 8s. 9 d. t 
which is apportioned under the following heads, viz.: — 
Farm buildings, £1,728 12s. 6 d . ; open main and tho- 
rough drainage, £1,772 18«. Gd . ; clearing and fencing, 
£535 3s. llJ. ; farm roads, £79 8s id . ; claying and 
liming, £161 4s. Gd., and planting, £50 Is. 

I also made two preliminary inspections, specifying 
for an expenditure of £243 11s. id. 

The above expenditure is small, compared with that 
of the previous year, and I am aware that there was 
a great scarcity of employment and consequent dis- 
tress amongst the labouring classes during the past 
winter. 

The relief loans in my district are now nearly all 
closed, and I have pleasure in stating that they were 
of very material benefit to the country, giving employ- 
ment when it was much needed, and affording proprie- 
tors an opportunity of executing extensive reclamation 
works, which, under other circumstances, they would 
not undertake. 



John Lofdell, Memb. Inst, c.e.i. 



beg to observe that 26 were applications for new 
loans, in which preliminary inspections were made - 
while, of the remaining 52 cases, I made progress 
inspections in 19 instances, for the purpose of winding 
up and closing “ relief loans ” under the Act of 1879. 
Of these latter, one was the case of a large loan to Sir 
Richard Musgrave, of Towrin, in the county of Water- 
ford, and another, that in which a loan of £900 to 
Lord Charles C. P. Clinton on his Berehaven pro- 
perty, had to be virtually abandoned, because the 
tenants refused to take the money, consequent upon 
the disturbed state of the country. 

As for the most part, my lot as an inspector has 
been cast amongst the class known as the leaseholding 
tenant-farmers of the country, my special attention 
has been more particularly directed to their cases— 
cases in which the amounts of loans applied for and 
granted by your Board may probably average £120, 
and rarely, if ever, exceed the sum of £200. Prom 
such cases I have undoubtedly derived my principal 
experiences in this district, as a Land Improvement 
Inspector, and it is, consequently, by a reference to 
them that I can best form an opinion upon the general 
working of the Acts referred to. 

Richard L J. Irwin. 



County of Cork — Southern and Western Divisions. 

7, Charlemont-terrace, Cork, 
26th March, 1883. 

I have much pleasure in hearing testimony to the 
very considerable area of land which I have seen im- 
proved and reclaimed daring the last twelve months 
with money lent by your Board. I have, moreover, 
almost invariably found that, while these works have 
done much to relieve distress, by giving employment 
to comparatively unskilled labourers in some of the 
poorer localities, they have been well and honestly 
earned out in conformity with the approved specifica- 
tions, &c., furnished to borrowers for their guidance. 
Since the commencement of April, 1882, I have 
carried out your instructions, by inspecting, in 78 
different cases of loans made for the several purposes 
enumerated in the Acts of Parliament under which I 
am employed. The total number of inspections which 

I have so made being 115. I further find that in 55 
out of the 78 cases referred xo, loans were granted 
for the ordinary purposes of drainage, fencing, and 
general reclamation j in 12 for building only, and in 

II for the combined purposes of building and drainage, 
Arc. As no case of the latter description came under 
my notice prior to the 1st of October, 1882, 1 cannot 
help remarking how eagerly borrowers seem to avail 
themselves of the Board’s new regulation, by which 
the above-named classes of improvements may be com- 
bined under the same loan in cases where the total 
amount applied for does not exceed £200. 

Again, referring to the 78 cases of different loans 
which have come under my notice during the year, I 



County of Cork. 

Cork, 29th March, 1883. 

I made fewer preliminary inspections than formerly, 
as there are various inspectors reporting on them in 
different districts. The progress cases both for land 
improvement and building were of a very satisfactory 
nature. There is not at all the same anxiety on the 
part of landlords to take large loans for their tenants, 
but the occupiers are very anxious to take small loans 
themselves 

The work in the latter cases cannot be expected to 
be so well executed, but they do a vast amount of 
good. ' 

J. T. Cornwall 



County of Kerry. 

Askive Cottage, Kenmare, 
31st March, 1883. 

All the works during last year have been confined 
to winding up and accounting for tho issues after 
August, 1880 and 1881, and since last July there have 
been hut very few outstanding. The amount of my 
certificates for the whole of last year is not one-fourth 
of what it was for the year ending 31st March, 1882, 
when progress bills were furnished by me to the 
amount of £18,492 from a limited district comprising 
the three southern baronies, where several other 
inspectors were employed ever since 1880, who will 
make a similar report of various amounts of falling-on. 

Henry Stokes. 
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APPENDIX D. 

Landed Property Improvement Acts, 10th Vic., chap. 32, &c. 

Schbdule — Showing the Loans in progress, the Amounts sanctioned, and issued by Instalments, 
with the Date of last Order to Issue, to the 31st March, 1883. 

NORTHERN DISTRICT. 



Appendix D, 

Landed 

Property 

Improvement 

Loans. 



County. 


Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 
stalments 


Date of last Order 






£ 


*. 


d. 


£ 


s. 


d. 








Viscount Templetown, . 


7,000 


0 


0 


4,500 


0 


0 


0 


7 August, 1870. 




Ditto, 


1,170 


0 


0 


020 


0 




4 


12 November, 1373. 




Robert J. Montgomery, . 


1,100 


0 


0 


1,080 


0 


0 


5 


7 January, 1882. 




Lord Robert Montagu, . 


1,205 


0 


0 


395 




0 


2 


21 July, 1880. 




Viscount Mass oreone nud Ferrard, 


2,000 


0 


0 


1,000 


0 


0 


4 


30 August, 1882. 




Robert J. Montgomery, . 


1,000 


0 


0 


1,000 


0 


0 


5 


0 




John Boyd, 


200 


0 


0 


200 


0 


0 


5 


11) December, „ 




Sir F. E. W. MacNaghten, . 


520 


0 


0 


500 


0 


0 


5 


0 Ootober, „ 




Samuel Grabani, .... 


100 


0 


0 


.20 


0 


0 


1 


21 July, „ 




K. J. C. Hamilton Jones, . 


200 


(1 


0 


120 


0 


0 


3 


10 January, 1883. 




Ditto, 


1,150 


0 


0 


020 


0 


0 


4 


20 December, 1882. 






130 


0 


0 


25 


0 


0 


1 


28 October, „ 




Henry C. M agents, 


400 


0 


0 


80 


0 


0 


1 


27 February, 1883. 


Armagh, , 


The Moat Rev. M. G. Bereaford, . 


1,000 


0 


0 


000 


0 


0 


3 


0 January, 1878. 




Joshua W. MacGeough, 


255 


0 


0 


100 


0 


0 


2 


3 May, 1881. 




Mark Seton Synnot, 


020 


0 


0 


830 


0 


0 


5 


24 March, 1888. 




Charles Ensor, .... 


800 


0 


0 


800 


0 


0 


5 


14 December, 1881. 




Thomas Morris Hamilton Jones, . 


100 


0 


0 


20 


0 


0 


1 


4 „ 1880. 




Thomas M. H. J. Cbambre, . 


1,000 


0 


0 


1,000 


0 


0 


5 


18 July, 1882. 


Londonderbt, 


Michael King 


1,000 


0 


0 


080 


0 


0 


3 


25 August, 1875. 




Sir F. W. Heygata, Bart., 


1,300 


0 


0 


780 


0 


0 


3 


8 October, 1880. 




Conolly T. M'Causiand, 


1,000 


0 


0 


700 


0 


0 


4 


10 August, 1881. 




John and Thomas Halt, 


000 


0 


0 


COO 


0 


0 


5 


28 J nly, „ 




Samuel John Keith, 


300 


0 


0 


300 


0 


0 


5 


12 April, „ 




Pierce Crosbie, . . 


400 


0 


0 


1)0 


0 


0 


1 


10 „ 1880. 




Richard James C. Young, 


1,000 


0 


0 


400 


0 


0 


2 


1 „ 18S2. 










0 


70 


0 


0 


2 


14 May, 1881. 




.TamesFeeney, .... 


100 


0 


0 


80 


0 


0 


4 


25 February, 1882. 




Frank G. Wutuey. 


180 


0 


0 


120 


0 


0 


4 


22 September, 1881. 






370 


0 


0 


210 


0 


'1 


3 






Thomas Torrens, .... 


200 


0 


0 


120 


0 


0 


3 


13 „ 1882. 






100 






20 


0 


0 


1 


27 June, 1881. 




William Thompson, 


300 


0 


0 


180 


0 


0 


3 


23 September, 1882. 




Samuel Hazlctt, .... 


200 


0 


0 


200 


0 


0 


5 


26 November, „ 






200 


0 


0 


40 


0 


0 


1 








180 


0 


0 


CO 


0 


0 


2 


27 May, 1882. 






140 


0 




100 


0 


0 


4 


15 November, „ 




William J. LiUigow, 


100 


0 


0 


80 


0 


0 


4 


27 March, 1888. 


Donegal, ' 






0 




8,000 


0 


0 


7 


2 December, 1874. 






100 


0 


0 


80 


0 


0 


4 


26 February, „ 




A.C.K Stewart, .... 


1,500 


0 


0 


850 


0 


0 




14 December, „ 




Rep. of G. 0. Gore Wray, 


136 


0 


0 


60 


0 


0 




5 March, 1878. 






1,000 


0 


0 


1,200 


0 


0 




2 April, 1980. 




Francis Mansfield, 


150 


0 


0 


80 


0 


0 




21 January, 1879. 






500 


0 


0 


300 


0 


0 




10 October, „ 




Thomas Butler Stoney, . 


300 


0 


0 


180 


0 


0 


3 


20 August, 1881. 








0 




100 


0 


0 




2 July, 1880. 






820 


0 




1U0 


0 


11 


1 


10 December, „ 












240 


0 


0 


3 


12 August, 1881. 










0 


100 


0 


0 


5 


12 December, 1882. 












70 


0 


0 


4 


21 October, 1681. 




Henry Coane, .... 


100 


0 


0 


00 


0 


0 


3 


30 November, 1882. 










0 


20 


0 


0 
















3,000 


0 


0 


C 


10 February, 1883. 












20 


0 


0 


1 














80 


0 


0 


2 


0 Ootober, „ 




Elizabeth W. N. Curry, 


100 


(1 


0 


40 


0 


0 


2 








470 


0 


0 


05 


0 


(1 




2 August, 1882. 












20 


0 


0 








Thomas Curran, . 


100 


0 


0 


20 


0 


0 


3 






Thomas Davis, . . . . 


100 


0 


0 


20 


0 


0 






Fermanagh, 










040 


0 


0 


4 


22 August, 1876. 








0 


0 


1,200 


0 


0 


3 


20 June, 1870. 






100 


0 


0 


80 


0 


0 


4 


3 February, 1881. 












300 


0 


0 


0 


0 J une, 1880. 












180 


0 


0 


2 












0 


420 


0 


0 


. 4 


4 July, 1882. 












250 


0 


0 




20 April, 1881. 












240 


(> 


0 


4 
















0 


0 




4 May, „ 












80 


0 


0 


4 


10 November „ 





W m. Caldwell and Sophia Anderson 


850 


0 


0 


70 


(1 


0 







K 
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Appendix D. 



Improvement 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, & c. — continued. 



NORTHERN DISTRICT — continued. 



Guardian of Hugh Gore, 
George S. Mansfield, 

William P. Black, . 

William A. Gunning, 

The Duke of Abercorn, . 
Bobert William Lowry, . 

The Rev. John F. Maguire, 
John Corry, . 

Henry James MacFarlane, 
John M'Laroon, 

Richard Black, 

The Rap. Body of ihe Churcl 
Ireland, . 

John Simpson, 

John G. Bowen, . 

Robert William Lowry, 

George J. Anderson, 

George 0. Lendrum, 

The Karl of Ranlarlr, 

H. de Fellenburgh Montgoraei 
The Earl of Ranfurly, . 

Duke of Abercorn, 

Patrick Maguire, . 

George W. Veaey, . 

Elizabeth E. Macartney, 
Samuel Howard, . 

George Gorraly, . 



John Harrison, . . 

Earl Annealey, 

William B. Forde, . 

John Harrison, 

Sir Thomas Bateson, Bart., 
Earl Annesley, 

Ditto, 

Richard D. Harrison, . 

The Right Hon. Baron de Roj, 
Right Hon. Viscount Bangor, 
John Greer, .... 
George Waugb, 



1,200 
1,375 
l, GOO 



1,376 i 
1,100 
2,1106 < 



!) January, 1377. 

U ,, 1883. ‘ 

10 April, „ 

11 May, 1880. 

23 December, „ 

15 September, 1881. 
13 August, „ 

24 „ 1883. 

21 Maroh, „ 

8 November, „ 

25 May, „ 



23 May, „ 

30 March, 1882. 

21 June, „ 

10 „ „ 

30 November, „ 

22 February, 1883. 

18 August, 1882. 

20 September, „ 
27 February, 1883. 

19 



1 March, 



7 June, 

3 September, 
30 January, 

10 November, 
20 July, li 

1 August, II 

0 September, 

27 

28 „ 11 

30 November, 

10 October, 

3 March, II 



1878. 

1881. 

1830. 



MIDLAND AND EASTERN DISTRICT. 



Monaghan, . 



E. J. Saunderson, . 

William Hague, 

Earl Annesley, 

The Earl of Lanesborough, 
The Marquess of Headfort, 
Ditto, 

Andrew Duignao, . 

Edward James Saunderson, 
Andrew Gilligan, . 
HughfKidd Simpson, . 
Andrew Gilligan, . 

Henry S. Singleton, 

James Sloane, 

Nicholas M'Kenna, 

.Joseph Reilly, 

George de la Poer Beresford 
Nathaniel Griffith, 

E. J. Saunderson, 

Daniel Bell, . 

Tissington Tatlow, 



1,300 

000 

800 

1,200 

5,000 

1,100 

120 

000 

800 

100 



100 

230 



. W. Ancketill, . 

Ditto, 

Thomas Jackson, . 
Lord Rossmore, 

Rev. John C. Qaian, 
Alexander Montgomery, 
Mary Anne M. Ker, 
Ditto, 



0 

0 

0 

0 

0 

0 

0 



0 

0 

0 

0 

0 

0 

0 

0 

0 



0 

0 

0 

0 

0 

0 

0 

0 



0 1,0X0 

0 480 

0 6X0 

0 0G0 

0 4,500 

0 880 

0 120 

0 000 

0 170 

0 100 

0 23 

0 800 

0 140 

0 120 

0 120 

0 300 

0 200 

0 196 

0 20 

0 30 



0 220 

0 1,200 

0 0X0 

0 WOO 

0 90 

0 90 

0 100 

0 40 



0 

0 

0 

0 

0 

0 

■o 

u 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



0 

0 

0 

0 

0 

0 

0 

0 



0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



20 July, 1892. 

21 January, 1881. 

17 December, „ 

X July, 1883. 



211 April, 1881. 

13 ,. 1882. 

12 October, 1880. 
17 May, 1881. 
II) October, 1880. 

0 March, 1883. 

23 November, 1881. 

IX „ >t 

22 February, 1883. 
20 October, 1882. 

24 August, » 

1 September, „ 

4 October, 

28 Maroh, 1883. 



0 1 17 Angust, 

0 5 3 July, 

0 4 11 April, 

0 4 27 June, 

0 1 23 April, 

0 3 17 August, 

0 5 3 December, 

O' 2 6 „ 



1871 

1878. 

1881. 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



MIDLAND AND EASTERN DISTRICT — continued. 



Viscount Mussereene and Ferrard, 
Ditto, 

Ditto, 

Edward Tipping, . 

Viscount Mussereene and Ferrard, 
Ditto, 

Ditto, 

Lord Bellew, .... 
Baron Louth, 

Trinity College, 



Lord Annaly, 

A. W. Shirley Ball, 

Francis J. M'Donogb, . 
William Bond, . . 

Adelaide M. Archdall, . 

Ditto, . , 

Ditto, 

Algernon W. B. Grenville, 
Edward B. Eing-Harman, 
Boberl Blackall, . 

George Errington, 

Margaret Annie Barbor, 

Patrick Hynes, 

John H. Roper, 

Henry Grier, 

Edward M'Cabe, . 

John Casey, . 

Edward II. King-Harmao, 

Diuo, 

Bichard K. Fox, . 

Ditto, ' . , 

Earl of Longford, . 

William H. A. Wilson-Slator, 

Sir George R. Fetherston, Bart., 



Edward Twaddle, . 
Charles S. Dudgeon, 
Forster M'Cord, . 
Patrick Kelly, 
Thomas Dowlar, . 
Edward Twaddle, . 



John Maguire, . , 

Lord Langford, . 

Nugent T. Everard, 

Bichard Donaldson, 

Thomas St. George Poppei 
Robert H. Metge, . 

William N. Waller, 

George Plunkett, . 

Robert C. Wade, . 

Robert H. Metge, . 

The Hon. Hercules L. B. ; 
Michael Smith, 

The Marquess of Lansdonne, 
W. A. Battersby, . 

James Lennox Naper, . 

John Williamson, . 

The Marquess of Lansdowne, 
The Earl of Mayo, 

William Tuthill, . 

John Robert Taaffe, 

William Albert Egan, . 
Viscount Netterville, 

William A. Maher, 

William M'Kay, . 

Philip Cahill, 

William Peter Garnett, . 
Nicholas R. Logan, 

William N. Waller, 

Marquis of Lansdowne, . 
George A. Rotheram, . 
William P. Gatnett, 

St. George William Smith, 
Stephen H. Smith, 
Bartholomew Callon, . 
Farrell O’Reilly, , 

Trustees of the Estate of El 
A. F. H. Burnaby, 

William N. Waller, 



No. of 
In 



2.100 i 

1.100 

1,050 



3,310 

1,700 

1,230 

1,210 



2,500 
3,000 
1,960 
1,136 
1,050 < 



20 Mareh, 1 
1 October, 1: 
17 June, ll 
23 March, ll 
SB January, ll 
17 June, ll 
12 September, 

7 April, 1! 

8 February, 11 
7 December, 11 



14 September, 1882. 

20 May, „ 

8 March, „ 

6 September, 1860. 

21 June, 1882. 



3 September, 1881. 
13 February, 1882. 

0 „ 1881. 

2S August, „ 

13 September, 1882. 
11 May, 

0 March, 1883. 

21 August, 1882. 



15 



7 December, 

29 July, 

23 October, 

30 January, 

3 February, 



31 October, „ 
26 January, 1883. 

I November, 1882. 
25 Septemler, „ 

10 December, „ 

11 Februnry, 1883. 
23 October, 1882. 
20 December, „ 

13 March, 1883. 



1879. 



3 November, 187B. 
23 July, 1877. 
11 January, 

11 August, 

16 January, 

18 May, 

20 April, „ 

1 September, 1870. 
18 November, „ 

20 May, 1880. 



1882. 



21 



18 Doccmber, „ 

4 February, J882. 
26 January, 1883. 
9 November, 1881. 
4 March, „ 
14 November, „ 

14 Jane, „ 

14 October, „ 



21 



29 November, 1882. 



14 June, 

12 August, „ 

2 June, „ . 

27 September, „ 

20 July, „ 

3 January, 1883. 
1 August, 1882. 



Landed 

Property 

Improvement 

Loans 
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APPENDIX TO FIFTY-FIRST REPORT OF THE [1882-83 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c continued / 

MIDLAND AND EASTERN DISTRICT — continued. 



Unonnt Amount i In- Data of last Order 

actioned. Issued. stalments to Lma 



Charles W. Thompson, . 
Thomas St. George Topper, 
Ditto, 

Francis W.Blaekburne, 
Margaret M. Heeney, . 



E. Armstrong and others, 

G. A. Rochfort-Boyd, 

Ditto, . , 

Arthur S. TJpton, .... 
Sir Richard G. A. Loving e. Bart., . 
William L. D. Me ares, , 

John J. Nugent, . 

William L. D. Meares, , 

Boron Kilmaine, .... 
Thomas James Smyth, . 

John Scally 

Sir John Ennis, Bart, . 

Lady Katherine A. Buchanan, 
George Augustus Rochfort-Boyd, . 
Margaret Fleming, 

Robert William A. Holmes, , 

John Fetherston-Hangh Lowry, . 
Thomas Abraham Costello, , 
William H. Gray, .... 
William Benjamin Digby, , , 

Ditto, . 

St Lawrence R. M. Tighe, . , 

Trustees of Sir William Johnston 
(deceased), ..... 
Kate Reilly, .... 
Cecil H. Fetherstonbaugh, . 
James Flynn, .... 
Andrew Banon, .... 
Hugh Sullivan, .... 
Ambrose Congreve, 



The Hon. Sophia Hely-Hutchinson, 
Matthew J. CorbaUv, 



Maria Cnffo, . 

The Earl of Howth, 
Alexander Kirkpatrick, . 
The Earl of Howtb, 



The Earl of Howth, 

Charles C. Vesey, . , 

Marquis of Lansdowne, 

Trustees of the Estate of Elizabeth 
A. F. H. Burnaby, . . 

Edward Quigley, .... 

Eari of Howth 

Charles F. Wilmot and Alfred 
Lovely, 



Denis Dunne, 

The Duke of Leinster, . 

Sir Gerald G. Aylmer, Bart., 
Patrick Colgan, 

Christopher Rynd, 

Francis N. Wogan-Browne, 



Christopher Rynd, 

The Duke of Leinster, . 
William Robert Brereton, 
The Earl of Mayo, 

The Duke of Leinster, . 
The Marquess of Drogheda, 
John C. Murphy, , . 

Thomas J. de Burgh, . 
Margaret Odium, . 

Ditto, 

Denis J, H. Coates, 
Catherine Doyne, . . 

Ambrose M. O’FerraU, . 
Elizabeth C. Roberts, . 
Frederick L. Fitzgerald, 
Eari of Carysfon, 



1 , 30 „ 

1 10 February, : 



4 23 October, 1876. 

J 27 April, 1878. 

3 2fl „ 

3 0 August, 1870. 

3 27 July, 1882. 

2 4 December, 1870. 

6 1 J une, 1882. 

1 3 January, 1880. 

3 21 February, 1881. 

5 27 July, 1882. 

3 29 October, 1880. 

1 24 June, 



4 80 June, „ 

;« 14 February, 1883. 

1 24 March. 1881. 

4 16 June, 

3 10 July, ,, 

1 0 September, „ 

4 20 February, 1883. 

5 21 December, 1881. 



3 10 January, 1883. 

4 9 December, 1882, 

2 19 October, „ 

3 10 December, 

3 17 February, 1883, 

3 13 March, „ 



3 10 January, 1877. 

4 10 June, 1879. 

0 31 December, 1877. 

3 5 September, 1879. 

2- 13 February, 1882. 

0 14 November, 1881. 

9 10 September, „ 

5 1 February, 1882. 

0 20 March, „ 

4 14 November, 1881. 

8 30 August, 1882. 

0 20 December, „ 



1 29 August, „ 

4 9 February, 1883. 

1 8 January, „ 



4 January, 1879. 

3 March, 1882. 

1 May, 1881. 

7 April, 1880. 



0 July, „ 

10 October, „ 

3 December, „ 

0 August, 1881. 
.3 January,' 1882. 
5 February, 1883. 
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1882-83.] COMMISSIONERS OF PUBLIC WORKS, IRELAND 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, <fcc.— continued. 



Appendix D. 

Landed 

Property 

Improvement 



MIDLAND AND EASTERN DISTRICT — continued. 



Amount 

sanctioned. 



Applicant. 



stalmenta 



James Smallman, . 

W. M. Strong, 

Ditto, 

George Jackson, . 

Wiiliam P. H. L. Vaughan, 
Peter H. Thompson, 
Thomas Lougworth Dames, 
Kicbord Wilson Gamble, 
The Dari of Bosse, 

Ditto, 

Frederick B. Denning, . 
Thomas L. Dames, 

Gerald D. Eyre, . 
Laurence B. Molloy, 

Ditto, 

Johnstone T. Stoney, . 
Patrick Fox, 

Maria Babbit, . 



; 16 June, 1875. 

[ U August, 1877. 

81 

29 July, 1879. 

1 1 February, 1880. 
15 August, 1879. 

19 December, 1882. 

0 „ 1881. 

18 August, „ 

15 March, „ 

20 January, 1883. 

4. December, 1882. 

1881. 
1882. 



17 April, 

22 February, 1883. 
27 November, 1882. 
10 February, 1883. 
16 December, 1882. 



Bobert G. Cosby, . 

Sir J. Allen .7. Walsh, Bart, 
Ditto, 

Francis P. Dunne, . 

Sir A. C. Weldon, Bart., 

Sir John A. J. Walsh, Bart, 
Samuel Edge, 

The Very Ber. Arthur Moore 
Elizabeth Idonea Thomas, 
Thomas Carroll, . 

Lord Castletown, . 

Henry Moore, 

John George Adair, 

Viscount De Vesci, 

Ditto, 

William Edge, 

Marquess of Lnnsdowne, 
John L. Bland, . , 

Charles J. Blake, . 

Edward Bell, 

James Moore, 

Trustees of Carlow College, 



21 April, 1877. 
5 J anuary, 1882. 
16 September, 1879. 

26 January, 1881. 
20 February, 1880. 

3 January, 1883. 
25 September, 1880. 
31 December, „ 

0 September, 1881. 
18 August* - — 

8 September, „ 

83 May,' „ 

3 March, 1883. 
28 December, 1381. 
8 June, 1832, 
i 10 September, „ 

28 November, „ 

27 March, 1883. 
23 February, „ 



Wiciaow, 



The Baron De Bobeck, . 
Edward S. Bayly, . 

B. B. Wingfield, . 

John Freeman Nuttoll, . 
The Earl of Carysfort, . 
The Earl of Meath, 

The Earl of Carysfort, . 
The Earl of Wicklow, . 
The Earl of Meatb, 

Ditto, 

James S. Tigbe, . 

Edward S. Bayly, . 

Thomas Joseph Nolan, . 
Meade Canlfield Dennis, 
Viscount Monok, . 

The Kev. Samuel Hayman, 
Morley Stratford T. Dennis, 
John Jackson, 

Earl of Carysfort, . 

William R. La Touche, . 
Bobert J. P. Saunders, . 
Earl of Meatb, 

Earl of Wicklow, . 

Ditto, 

Earl of Carysfort, . 



9 June, 1875. 
A March, „ 

18 April, „ 

2 February, 1877. 

1 July, 1879. 
16 November, 1880. 
24 August, 1877. 
28 June, 1878. 
10 November, 1881. 
16 September, 1880. 
20 December, 1870. 

2 „ 1880. 

14 May, „ 

20 August, „ 

24 June, 1881. 

10 February i 

30 June, 1882. 
10 May, 188L 
18 November, 1882, 
, 1 April, „ 

0 October, „ 

10 November, „ 

21 March, 1883. 
24 October, 1882. 
13 February, 1888. 



23 April, 1870. 

20 „ 1870. 

20 September, 1878. 
11 November, „ 

14 April, 188L 
13 October, 18S0. 
20 May, 1881. 
10 November, 1882, 
10 April, 1881. 

i May, 1882. 

20 .. ., 

3 October, „ 
20 November, „ 



Arthur Knvanagh, 

The Earl of Co ur town, . 
K. Clayton Browne, 

Forbes Watson, 

Edward Croghan, . 

Denis W. P. Beresford, 
Elizabeth M. Watson, . 
Anna Young, 

Bobert Watson, 

Philip C. Newton, . 

Philip J. Newton, . 

Ditto, 

Bight Hon. Henry Bruen, 
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APPENDIX TO FIFTY-FIRST REPORT OF THE [i 88 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c.— -continued 



Appendix D. 



Limited 

Property 

Improvement 



MIDLAND AND EASTERN DISTRICT — continued. 




Sligo, » 



. E. H. Cooper, 

E. R. King Harman, 

Ditto, 

John Ferdinand Hugh Toaffe, 
James Ormsty, 

James Willoughby Bond, 

Thomas Hitobcook Williams, 
Hugh H. MacDermott, . 

Richard J. Vcrschoyle, . 
OwenPhibbs, 

Grace Nidilrie, . 

Michael Crynn, 

John L. Brinkley, 

Cileries Maguire, . 

Bev. K. B. and Catherine Wood, 



F. H. Armstrong, . 

Thomas Tighe, . 

Edward Kush, 

Anne Gildca, .... 

Ditto 

S. W. F. Kenny, . . . 

B. V. Sioney, 

Thomas liglie, 

G. H. Dundas, 

The Lady Oranmore, 

The Lord Oranmore and Browne, 
Edward Kush, 

Charles M. Cojne, 

Walter 31. Burke, . 

Tiie Lord Oranmore and Browne, 
tiobert V. Stoney, . 

Dominick A. Browne, . 

Francis Henry Armstrong, . 
John C. Wolshe, . 

Colonel R. A. Lagan, 

James C. MacDonnell, . 

Maria Coyle, .... 
Thomas Scott, 

Sir George Clendening O'Don ell, B 
William O. M'Cormick, . 

William W. Roberts, 

Martin Stanton, 

John Trench, 

John O'Donnell, . 

John Tivnoh, 

Michael F. Treston, 

Patrick Momn, 

John Ro.a Foord. . 



3,000 


0 


O' 


3,000 


O 


0 


0 


005 


1) 


0 


340 


n 


n 


3 


1,300 


0 


0 


780 


0 


0 


a 


160 


0 


0- 


100 


0 


0 


0 


350 


0 


o • 


350 


0 


0 


5 


•200 


0 


0- 


■ 80 




II 


2 


1,000 


0 


0 


■200 


0 


0 


x 


200 


0 


0 


160 


0 


0 


4 


500 


0 


a 


300 


u 


0 


3 


250 


0 


0 


150 


0 


0 


3 


550 


0 


0 


330 


0 


0 


3 


100 


0 


0 


00 


0 


0 


3 


920 


0 


0 


180 




0 


1 


150 


0 


0 


30 


0 


0 


1 


125 


0 


0 


25 


0 


0 


1 


600 


0 


0 


300 


0 


0 


3 


700 


0 


0 


560 


0 


0 


4 


2,000 


0 


0 


1,000 


0 


0 


4 


140 


0 


0 


70 


0 


0 


3 


250 


0 


0 


100 


0 


0 


2 


200 


0 


0 


80 


u 


0 


2 


905 


0 


0 


360 


0 


0 


2 


G 10 


0 


0- 


360 


0 


0 


3 


1,125. 


•o 


0 


1,125 


f) 


0 


6 


425 


(1 


0 


255 


0 


0 




1,785 


0 


0 


1,030 


l) 


0 




1,000 


0 


0- 


040 


II 


0 




750 


0 


0 


750 


1) 




5 


150 


0 


0 


150 


0 


0 


5 


1,360 


0 


0 


270 


0 


0 


1 


200 


0 


0 


200 


0 


0 


5 


135 


•o 


0 


126 


0 


0 




300 


•o 


0 


• 00 


0 


0 


1 


2,000 


0 


0 


400 


0 


0 


1 


500 


0 


0 


300 


0 


0 


3 


300 


0 


0 


OO 


0 


0 


1 


300 


0 


0 


-300 


0 


0 


5 


300 


0 


0 


240 


0 


0 


4 


2,300 


0 


0 


- 1)20 


0 


0 




400 


0 


0 


80 


0 


0 


1 


500 


l) 


0 




0 


0 


1 


100 


-o 


0 


80 


0 


0 


4 


160 


0 


0 


120 


0 


0 


4 


100 


•o 


0 


20 


0 


0 


1 


220 


0 


0 


40 


<) 


0 


1 


' 250 


0 


0 


-200 




0 


4 


100 


•o 


0 


80 


0 


0 


4 


3ii0 


0 


0 


00 


0 


0 


l 



20 December, 1880. 
30 September, 1879. 

4 August, 188L 
4 February, „ 

10 „ 1882. 
10 October, 1881. 
12 April, 1880. 
10 October, 18S1. 
48 March, 1853. 
30 September, 1832. 
10 February, 1883. 

21 December, 1882. 
28 September, „ 

30 December „ 

28 February, 1883. 



9 October, 


1875. 


5 July, 


1877. 


24 December, 1879. 


11 November, 


» 


2 May, 


1870. 


5 August, 




7 July, 




24 May, 








8 July, 




9 November, I860. 


23 March, 




1 September, 1879. 


15 April, 




30 July, 




18 August, 




21 July, 




3 April, 




10 May, 










1831. 


22 August, 




16 July, 




14 a 








2 May, 








21 April, 




n ’’ 


1882. 


]1 November, 1332. 


30 June, 
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1882-83.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. Afpktoix D. 



WESTERN DISTRICT — continued. 



County. 


Applicant. 


sanctioned. 


Amount 


No. of 
In- 

stalments 

Issued. 


Date of last Order 
to Issue. 








£ 


a. 


d. 


£ 


, 


d. 








William H. Bourke, 






370 


O 


0 


210 


0 


0 


3 






Anne M. Thompson, 






100 


0 


0 


100 


0 


0 


5 






John Gill, . 






150 


0 


0 


120 


0 


0 




8 .. ,, 




Ditto, 






170 


0 


0 


30 


0 


0 


1 






Patrick Cuniffe, 






200 


0 


0 


so 


0 


0 


2 






David R. Fair, 






300 


0 


0 


60 


0 


0 


1 






Sir C. J. ICnox-Gore, 






2,930 


0 


0 


500 


0 


0 


1 






Patrick W. Raftery, 






200 


0 


0 


40 


0 


0 


1 






James Ituitledge, . 






100. 


0 


0 


20 


0 


0 


1 


10 .. „ 




Andrew S. Kirkwood, 




520 


0 


0 


5.20 


o' 


0 


0 


21 April, 1874. 




Janies Patrick Maguire, 




250 


0 


0 


lpo 


0 


0 


2 






Patrick Taatle, 




-200 


0 


0 


100 


0 


(1 


4 


10 April, 1876. 




Ditto, 




100 


0 


0 


00 


0 


0 


3 






E. R. King-I-Iarman, 




285 


0 


0 


200 


0 


0 


4 






James Kelly, . 




200 


0 


0 


160 


0 




4 


27 August, 1879. 




Thomas Flannery, 




760 


0 


0 


300 


0 


0 


2 






Snsnn Elizabeth Mfigrath and E. 




















Jane Magrath, . 




100 


0 


0 


100 


0 


0 


5 


8 September, 1882. 




Edward It. King-Harman, 




130 


0 


0 


126 


o 


0 


5 






Patrick Marceilinus Leonard 




37(1 


0 


0 


210 


0 


0 


3 






Ditto. 




100 


0 


0 


00 


0 


0 


3 






Sophia Penelope Nagliten (for a 




















minor). 




1,340 


0 


0 


260 


0 


0 


l 


29 „ 1881. 




Patrick Gibbons, . 




100 


0 


0 


100 


0 


0 


5 






Rohert John Biron, 




200 


0 


0 


180 


0 


0 


5 






John Maxwell, 




100 


0 


0 


30 


0 


0 


4 






Henry S. P. Mahon, 




755 


0 


0 


300 


0 


0 


2 


10 September, 1881. 




Connollv T. M'Causiand, 




1,315 


0 


0 


. 1,200 


0 


0 


6 


23 January, 1882. 




Thomas A. P Maypother, 




300 


0 


0 


00 


0 


0 


1 






William J. Talbot, 




700 


0 


0 


. 700 


0 


0 


6 


24 March, 1882. 




Mary Leonard, 




120 


0 


0 


iyo 


0 


0 


6 


16 January, 1883. 




K. R. King-Harman, 




205 


0 


0 


275 


0 


(1 


6 






Sir H. C. G. Bellew, 




100 


0 


0 


20 


0 


0 


1 


4 „ „ 




Ditto, 




1,170 




0 


000 


0 


0 


3 


8 September, „ 




Patrick Balfe, 




130 


0 


0 


20 


0 


0 


1 






Arthur M. M. J. O'Connor, 




600 


0 


0 


120 


0 


0 


1 


13 December, ,, 




Ditto, 




170 


0 




30 






1 






Kate O'Connor, guardian of C. M. M. 




















J. O'Connor, 




300 


0 


0 




0 


0 


1 


n n n 




Arthur M. M. J. O’Connor, 




050 


0 


0 


130 


0 


0 


1 






Charles E. Hawkes, 




500 


0 


0 


100 


0 


0 


1 


22 .1 




Henry S. P. Mahon, 




4,000 


0 


0 


. 500 


0 


0 


1 


28 


Leitrim, . 


W. Sydney Lauder, 






300 


0 


0 


00 


0 


0 


1 


6 July, 1880. 




William Hamilton, 






200 


0 


0 


SO 


0 


0 


2 


30 August, 1881. 




Joseph Keon, 






200 


0 


0 


40 


0 




1 


4 December, 1890. 




Gilbert M‘Gloin, . 






110 


0 


0 


ion 


0 


0 


5 


10 May, 1882. 




John Moran, 






160 


0 


0 


150 


0 


0 


5 


8 November, 1881. 




James Moran, 






100 


0 


0 


100 


0 


0 


5 


10 Januarv, 1882. 




Mary Anne Irvine, 






100 


0 


0 


100 


0 


0 


8 


„ „ „ 




Thomas Harte. 






100 


0 


0 


igo 


0 


0 


B 


G March, „ 




Josias Rowley, 






200 


0 


0 


100 


0 


0 


4 


22 November, 1881. 




Francis Harte, 






100 


0 


0 


20 


0 


0 


1 


25 October, „ 




Charles C. B. Whyte, 






100 


0 


II 


20 


0 


0 


1 


12 December, „ 




Patrick Flynn, 






100 


0 


0 


60 


0 


0 


4 


12 March, 1883. 




Bichurd E. Davis, . 






100 


0 




20 




0 


1 






James Smith, 






100 


0 


0 


20 


0 


0 


1 


1) ,i i. 




Ditto, 






180 


0 


0 


35 


0 


0 


1 


19 




Patrick M'Gloin, . 






120 


0 


0 


20 


0 


0 


t 


1 March, 1333. 


Galwa*, 


John L. N. Bagot, . 




2,420 


0 


0 


1,020 


0 


0 


4 


18 April, 1878. 




Henry S. Persse, . 




700 


0 


0 


700 


0 


0 


5 






'Ihomas Seymour, . 




960 


0 


0 


380 


0 


0 




6 October, 1875. 




F. L. Comyu, 




550 


0 


0 


iio 


0 


0 


1 


5 „ 1870. 




Anthony J. Lynch, 




000 


0 


0 


000 


0 


0 


0 


10 April, 1877. 




Oliver Dolphin, 




1,000 


0 


0 


400 


0 


0 




2 June, 1880. 




Burton R. P. Porsse, 




400 


0 


0 


320 


0 


ft 


4 


4 April, 1878. 




J. D. Mahon, 




900 


0 


0 


300 


0 


0 


2 






George Ellis, 




600 


0 


0 


600 


0 


0 


5 


12 April, 1870. 




John Fallon, . 




1,500 


0 


0 


COO 


0 


0 


2 






Christopher Talbot Redington, 


1,300 


0 


0 


1,300 


0 


0 


5 


3 .. 1883. 




R. W. Waitbmun, . 




3,000 




0 


2,000 


0 


0 








Charles D. O'Rorke, 




700 


0 


0 


420 




0 


3 






Anna G. Neville Bagot, 




1,120 


0 


0 


060 


0 


0 


3 


21 October, 1881. 




John N. Neville Bagot, 




610 






480 


0 


0 


4 


13 November, 1879. 




Charles Kelly, 




400 


0 


0 


200 


O 


0 


1 


20 May, 1882. 




Sir W. H. Gregory, 




015 


0 


0 


300 


Q 


0 


3 


4 August, 1880. 



Landed 

Improvement 
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Atpssdix D. 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued 



WESTERN DISTRICT — continued. 



County. 


Applicant. 


sanctioned. 


Amount 


No. of 
In- 
stalments 


Date of last Order 
to Issue. 






£ 


a. 


d. 


£ 


». 


tl. 






GAtWAT— con., 


Burton R. P. Persse, 




300 


0 


0 


240 


0 


0 


4 






James H. Scott, 








0 


680 


0 


0 








Kmelia Aylmer Gowing, 




600 


0 


0 


480 


0 


0 








Christopher Ussbcr, 




3,000 


0 


0 


3,000 


0 


0 








William J. Bourke, 




010 


0 


u 


180 


0 


0 




U April, 1879. 




The Rav. Sir William Ross ti 




















Bart, 




1,220 


0 


0 


060 


0 


0 








Franois J. Ffrench, 




. 345 


0 


0 


340 


0 


0 








B. R. P. Persse, . 




350 


0 


0 


350 


0 


0 








Crofton T. T). Vandeleur, 




200 


0 


0 


200 


0 


0 








Pierce Joyce, 




COO 




0 


600 


0 


0 








John Golding, 




358 


0 


0 


70 


0 


0 








Patrick Bvan, 




100 


0 


0 


80 


0 


0 








Thomas Fuller, . . 




180 


0 


0 




0 


0 








Lord Clonhrock, . 




1,005 


0 


0 


045 


0 


0 








Patrick \\ nlsh, junior, . 




105 


0 


0 


105 


0 


0 








Margaret Atliy, 




300 


(1 


0 


300 


0 


0 








John Anolplius Browne, 




800 


0 


0 


800 


0 


0 








Walter Joyce, 




325 


0 


0 


120 


0 


0 








Thomas Carpenter, 




200 


0 


0 


200 


0 


0 


6 






Charles lynch, 






0 


0 




O 


0 








John Kendall, 




800 


0 


0 


500 


0 










Janies Laliiff, 




200 


0 


0 


40 


0 


0 








Philip Rcude, . . 




500 


0 


0 


100 


0 


0 








Sir John Marcus Stewart, Bt 




280 


0 


0 


280 


0 










Thomas Heim- Bnrltr, . 




200 


0 


0 


200 


0 


0 








Gustavns ltociifort Wade, 




750 


0 


0 


450 


0 










Sir Ker.ry G. Burke, Bart., 




200 


0 


0 


200 




0 








John Geraghlv, 




100 


0 


0 


40 


0 


0 








Thomas Mull alky, 




100 




0 


30 


0 










Bdmorcl O’Flaherty, 




100 


0 


0 


20 


0 


0 








William Porker, 




400 


0 


0 


240 


0 


0 








Baron Clonhrock, . 




5,000 


0 


0 


1,000 


0 










Francis J. M‘Donogh, . 




120 


0 


0 


75 


0 


0 








Alexander K. Handy, 




500 






200 


0 










Francis J. Ffrench, 




. 400 


0 


0 














John Ward Comyn, 




150 


0 


0 


30 


0 










Samuel Barrett, 




1,000 


0 


0 


800 


0 










John Rediugton, . 




100 


0 


0 


00 


0 










Stephen J. R. Donelan, . 




300 


0 


0 


240 


0 




4 


13 September, 1882. 




Peter FI. Dolphin. . 




100 


0 


0 


20 


0 










Michael Dlviny, 




101) 


0 




60 


0 










Henxy Kirwnn, 




280 






85 


0 










Rev. Christopher Maxwell, 




300 


0 




120 


0 










William John Digby, 




400 


0 


0 


320 


0 




4 






John Abbott, . 




200 


0 


0 


40 


0 




1 


25 May, 1882. 




Ditto, . 




210 


0 


0 


40 












John Smyth, . 




3,000 


0 


0 


500 


0 










Richard Burke, 




126 


0 


0 


125 


0 










John Kendall, 




360 


0 


0 


70 


0 










Ditto, 




005 


0 




118 


0 










Ditto, 




700 


0 


(1 


140 


0 










Ditto, 




210 


0 


0 


40 


0 










Ditto, 




210 






40 


0 










St. George F. Caulfield, 




100 


0 


0 


20 


0 










James Lynam, . . 




380 


0 


0 


70 


0 




l 






Alfred K. Acheson, 




163 






150 


0 










Baron Clonhrock, . 










2,000 


0 










Christopher T. Rediugton, 




348 


0 


0 


05 


0 




1 
















100 


0 










Very Rev. C. H. G. Hutson, 




300 


0 




120 


0 










Laurence M. Kgan, 




100 


0 


0 


20 


0 




1 






Ditto, 




100 






20 


0 






„ 




Francis J. Joyce, . 




200 


0 


0 


40 


0 


0 


1 


7 March, 




William 11. M'Grath, deceased 


300 


0 


0 


70 






1 


18 August, 1670. 




Donat Sampson, 


400 


0 


0 








1 


26 Sentember, „ 




Michael Kyan a»dJiimosM‘Namnri 


220 


tl 


0 








4 


7 February, 1882. 




ltandal Borough, . 


3,000 


0 


0 








1 


8 May, I860. 




James Marrinan, . r 


100 














10 January. 1382. 




Margaret Butler, guardian of Wm 




















Butler (a minor), 


300 


0 


0 


00 


0 


0 


1 


31) September, 1880. 




Joseph Hall 


300 


0 


0 








6 


21 January, 1881. 




Thomas G. S. Mahon, . 




















Marcus Frederick Welsh, 


800 


0 


0 










2 November, 1882. 




James Flanagan, . 


100 


(1 


0 


100 






5 


13 March, 




Patrick Griffy, 


100 


0 


0 








4 


22 February, >, 




Thomas Dugan, 


180 


0 


0 


150 




0 




20 Jane. » 




Eyre Heapby, 


260 


0 


0 






0 


8 


It October, 




John Harvey, 


150 


0 










6 


23 December, 1881. 




Lady Frances Dorothea Maxwell, 


250 


0 


0 






0 


8 


18 May, 1882. 




Jame3 Kelly, . . 


200 


0 










6 


20 April, it 






260 


0 


0 


200 


0 


0 


4 


0 „ 
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1882-83.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loons in progress, the Amounts sanctioned, &c. — continued. 



WESTERN DISTRICT — continued. 1. 



County. 



ClaBE — con., 























No. of 


Applicant. 






















































IMUCd. 










£ 


.. 


d. 


£ 


«. 


d. 




William H. M'Grath, 








250 


0 


0 


200 


0 


0 


4 


William O'Hara, . 








3(10 


0 


0 


70 


0 


0 


1 


Daniel O'Oonnell, . 








150 


0 


0 


00 


0 


0 


2 










150 


0 


0 


150 


a 


0 


5 










150 


0 


0 


no 


0 


0 


3 


James Shannon, . 








200 


0 


0 


100 


0 


0 


4 


John Doherty, 








100 


0 


0 


10 


0 


n 


2 


Timoihy M‘ Mahon, 








600 


0 


0 


100 


0 


0 


1 


Ditto, 








800 


0 


0 


00 


0 


0 


1 


Anne Mary Breen, 








120 


0 


0 


20 


0 


0 


1 


Charles G. O'Callnglian, 






245 


0 


0 


ISO 


0 


0 


4 


Thomas H«rvev, . 








100 


0 


0 


100 


0 


O 


0 


John M'Namnra, . 








150 


0 


0 


120 


0 


0 


4 


Thomas G. S. Mahon, 








500 


0 


0 


500 


0 


'1 


5 


Matthew B. Smyth, 








600 


0 


0 


200 


1) 


0 


2 


Cornelius M'Dermett, 








150 


0 


0 


120 


0 


II 


4 


Ditto, 








150 


0 


0 


160 


0 


0 


5 


Charles G. O'Callaghan 








215 


0 


0 


100 


0 


0 


4 


Hugh i\ Hickman, 








SOO 


0 


0 


120 


0 


0 


2 


Thomas B. Browne, 








525 


0 


0 


420 


0 


0 


4 


John Quirk, . 








100 


0 


0 


100 


0 


0 


6 


Michael Healy, 








150 


0 


0 


no 


0 


0 


3 


David Molony, 








330 


0 


0 


170 


0 


0 


3 


Rohan A. Studdart, 








140 


0 


0 


140 


0 


0 


6 


John F. Siuddort, . 








240 


0 


n 


225 


0 


0 


0 


James Quinliwui, . 








100 


0 


0 


60 


0 


0 


4 


Patrick Hegarty, . 








100 


0 


0 


40 


0 


0 


2 


Patrick Maguire, . 








100 


0 


0 


80 


0 


0 


4 


Robert A. Studdert, 








100 


0 


0 


20 


0 


0 




Michael Quinn, 








200 


0 


0 


80 


0 


(1 


2 


John Cullignn, 








100 


0 


0 


20 


0 


0 


1 


Edward 1’. Wastby, 








140 


0 


0 


25 


0 


'1 


1 


Solomon Frost, 








100 


0 


0 


240 


0 


0 


3 


Thomas Crowe, 








400 


0 


0 


255 


0 


0 


4 


Ditto, 








145 


0 


0 


145 


0 


O 


n 


Patrick J. Molony, 








300 


0 


0 


7(1 


0 


0 


l 


John Pilkiugtou, . 








150 


0 


0 


30 


0 




l 


Patrick M'Ineruy, 








150 


0 


0 


30 


0 


0 


l 



Date oH ut Order 



13 July, 1881. 

0 May, 

0 September, „ 

11 May, 1882. 
10 September, „ 

10 January, „ 

17 April, „ 

30 „ 1880. 

2-4 „ „ 

10 August, 1881. 

24 February, 1882. 
24 August, „ 

17 April, 

24 December, 1881. 

10 April, 1882. 

8 August, „ 

23 February, " 

23 December, „ 

11 October, „ 

27 March, 1883. 

14 February, „ 

1 March, 

1 June, 1882. 

27 March, 1883. 

20 ., „ 

22 January ,, 

8 March, „ 

20 September, 1882. 

0 December, „ 

20 October, „ 

4 November, „ 

ID March, 1883. 

12 January, „ 

28 February, „ 

20 March, „ 



Appendix T). 



Landed 
Property 
Improvemen t 



SOUTHERN DISTRICT. 



LmzRicK, . 



Lord Montenglc 

Rickard IS. Lloyd, . 

Ditto, 

Lady Louisa Fitzgibbon, . 

K. C. Langford (Trustees ofj, 

W. H. Harkness, 

James B Staveley, 

Thomas H. De Burgli, 

John B. Hewson, 

John C. Delmege, 

The Earl of Kenmare, 

Michael Leahy 

Hon. Florinda Bateson, 

Robert Cox, .... 
Maurice Roche, 

George Bcvan Russell, 

George Keogh Power and others, 
Michael M'Namaro, . 

Patrick M'Donnell, . 

John Casey, .... 
John M'Mahon, .... 
Trustees of theVen. Archdn. Goold, 
Francis Green, .... 

John Low, 

.John and Margaret Murphy, 

John Madden. .... 
Michael Enright, 

DUlinnna Brereton, 

Terrance Liston 

Mary Costello 

William Purcell, .... 
Thomas Linehan, 

Patrick Murray, .... 
John D’Arcy Evans, . 

John Skeeliy, .... 
Timothy Hcderman, . 

Rev. E. Gabbett and Joseph E. 

Gabbett, 

Edmond Hanley, . . 

Richard Murphy, 

David Lynch, .... 
Ellen Hogan 




1,000 

295 

1/570 

130 

300 

195 

1,280 

1,600 

260 

GOO 

250 



500 
200 
300 
800 
150 
100 
1,160 
650 
100 
100 
100 
23Q 
100 
100 
100 
ICO 
. 400 
300 
150 
500 

100 

100 

100 

435 

250 



0 0 640 

0 0 1,260 

0 0 1,360 

O 0 400 

0 0 220 

0 0 1,670 

0 0 30 

0 0 100 

0 0 196 

0 0 1 260 

o o i, son 

0 0 260 

0 (I 240 

CO 160 
ii 0 24D 

0 0 360 

0 0 200 

0 0 200 

0 0 ISO 

0 0 300 

0 0 130 

0 0 80 

0 I) 460 

0 0 110 

0 0 100 

0 0 60 

0 0 60 

0 0 260 

0 0 80 

0 0 40 

0 0 100 

0 0 80 

0 0 320 

0 0 300 

0 0 * 30 

0 0 200 

0 0 60 

0 0 40 

0 0 80 

0 0 170 

0 0 50 



0 0 
0 0 
0 0 
0 0 
0 0 
0 o 
0 0 
0 II 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
O 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
II 0 
0 0 
o o 
0 0 
0 0 
0 0 
0 0 

0 0 
0 0 
0 0 
0 0 
0 0 



4 1 0 February, 1 875. 

4 8 July, 1879. 

6 13 October, 1882. 

2 18 June, 1878. 

4 20 ., 1881. 

6 23 August, 1878. 

1 19 December, 1878. 

1 10 April, 1879. 

0 fi „ 1662. 

5 si April, „ 

5 23 January, 1881. 

A 9 March, „ 

2 10 February, 1883. 

3 1 „ 1881. 

4 18 June, „ 

4 20 February, 1883 

2 18 January, 1881. 

5 22 April, 1882. 

3 6 June. 1882. 

5 17 January, 1883. 

5 21 June, 1881. 

4 U February, 1883. 

2 18 March, 1882. 

1 20 April. 1880. 

6 10 August, 1882. 

4 24 March, IV ,, 

3 u April. ,, 

5 8 August, ,, 

3 4 June, ,, 

2 20 July, ,, 

3 at March, 1883. 

2 1 June, 1882. 

4 I S January, ,, 

5 15 December, „ 

1 24 February, „ 

2 27 May, 1882. 

3 22 February, 1883. 

2 7 October, 1882. 

4 7 March, 1883. 

2 23 November, 1882. 

I 30 September, ., 



L 
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APPENDIX TO FIFTY-FIRST REPORT OF THE ^88: 
(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c . — continued 



Landed 

Property 

Improvement 

Loans. 



SOUTHERN DISTRICT — continued. 



Limerick— eon., 



Charles Creed, . 

Dudley O'Grady, 

David O’L. Hannegan, 

George Gloster, . 

Emma Creagli and William P. 

Crengh 

Earl of D unraven, 

Ditto, 

Edward J. Synan, 

Earl of D unraven, 



Samuel H. Barton, 

The Earl of Donoughmore, 

Ditto, 

Thomas J. Peunefather, 

Samuel Perry. 

Thomas Dowling, 

The Commissioners of Education 
(Ireland). 

Ditto, . 

Ohambre Brabazon Ponsonby, 
Denis Duan Purcell, . 

Henry Harrington Poe, 

Ditto, 

Robert Bushe, 

George Lid will, , 

William Ryan, . 

Michael Boylan, . 

John U. O’Ryan, . 

Thomas Price, 

George Cashel, ... 

Henry Beasley & Francis A. W.Kcr, 
Thomas Fraser," . 

John Fahey, 

Patrick John Waldron, 

James Savage, . 

Thomas L. Cambie, . 

Thomas Butler, . 

George O'Brien, . 

Patrick Moran, . 

Samuel H. Barton, 

Janies Hanley. . 

Benjamin W. Towers, 

George Jackson, . 

Richard William Cotton, 

Henry Blackraure, 

Patrick Crowe, . 

Patrick J. Waldron, . 

Timothy Coughlan, 

Hans R. White, . 

Mary M. Tandy, Guardian 
B. B. Bradshaw (a minor), 
William G. 1). Massy, 

Patrick J. Waldron, , 

William O'Connor, 



a of H. 



Charles E. Clarke, 
John Dwyer, 

Mary A. O'Connell, 
George E. Ryan, 
Edward Samraon, 



Robert Reeves, . 

George Bolster, . 

Thomas Carney, . 

R. Smith, 

John O'Connell. . 

Michael O'Keeffe, 

The Dowager Countess of Kings 
E. Pigotx, . 

Richard ( ). Aldworth, 

Richard Barter, . 

Thomas B. Herrick, . 
Cornelius Keeffe, 

Thomas Fuller, . 

Patrick B. Fitton, 

The Earl of Ken mare, 

Mary Sullivan, . 

Hatton it. Conron, 



7,785 

150 

2,000 



2,500 

150 

2,000 



19 August, 1881. 

14 September, 1880. 

10 August, „ 

7 May, 1881. 

5 January, 1882. 
17 October, 1681. 

30 April, „ 

3 September, „ 

31 August, „ 

17 November, 1880. 
28 July, 1881. 

2 September, „ 

10 April, 1880. 

6 May, 1881. 

6 March, 1882. 

3 „ 1891. 

27 September, 1882. 
2 August, 1881. 
16 September, „ 

1 1 May, 1882. 

25 „ 1881. 

30 August, „ 

12 July, „ 

31 August, „ 

7 August, 1882. 
16 September, I88i. 
31 August, 1882. 

26 „ 1881. 
7 December, 1882. 

1 6 September, 1881. 

17 January, 1883. 
6 March, 1882. 

12 August, „ 

19 March, 1883. 

28 April. 1882. 
22 August, „ 

2 November, „ 

2 October, „ 

25 September, „ 

30 „ „ 

16 January, 1883. 
24 October, 1882. 
5 December, „ 

2 March, 1883. 

13 February, „ 

15 March, „ 



30 October. 1874. 

1 November,1875. 

24 February, 1676. 
1 1 July, 

10 February, 1879. 

28 April, 

18 November, 

2 .1 une, 1 t»80. 
10 October, 1881. 
10 June, 1879. 
26 July, n 

29 July, 1882. 
28 October, 1879. 

I November, 1881. 

30 January, 1882. 

3 March, 

30 January, I860. 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — conti/n/tied. Appendix n. 



SOUTHERN DISTRICT — continued. 



Bart, 



Sir Geo. St John Colthurst, Bart, 
Charles W. T. Ponsonby, . 

Sir Geo. St. J. Colthurst, Bart., 
Ditto, 

John Howe, 

Robert Uniacke P. Fitzgerald, 
Rev. Maurice A. C. Collis, 

John Harrington, 

William Lane, 

Anne Hayes, 

Peter Morgan Westronp, 

Sir Geo. St. John Colthurst, 
Jeremiah Donovan, 

Mountifort J. C. Longfleld, 
Thomas Carroll. 

Viscount Midleton, 

John McCarthy, . 

Francis Williamson, . 

A. H. Smith-Barry, 

John O'Connell, . 

George M. White, 

John Harman, . 

Henrietta Fitzgibbon, . 

Daniel Bohane, . 

Cornelius M'Carthy, . 

Richard Gothin Creagh, 

Richard Barter, . 

Jeremiah Sullivan, 

Charles Purdon Coote, 

Michael Regan. . 

Sir Geo. Si. J. Colthurst, Bart , 
Andrew Sullivan, 

Newenham Crone, 

John Dinneen, 

Richard Harriss Purcell, 

Denis Driscoll, . 

Thomas Butler and others, 

James and John Brien, 

Lord Charles P. P. Clinton, 

John Cowhey, 

Lord Charles P. P. Clinton, 

Denis Sullivan, . 

Spenser Stewart, 

Joseph Richard Ring, . 

Henry Widcnham Smyth, 

Ditto, .... 
Thomas H. Crofts and Ellen T. 
Moriarty. 

John Sullivan, .... 
Nareissa CC. Longfieldand others, 
Michael A. R. Becher, 

John Corkery, 

Sir Geo. St. J. Colthurst, 

William N. Leader, . 

Philip French. . 

Richard O- AUlworth, 

William Winter, . 

Sir Geo. St. J. Colthurst, 

Jane Fitzmaurice, 

Arthur H. Smith-Barry, 

Spencer Stewart, 

Edward L. Dillon, 

Savage French, . 

John O’Callaghan, 

Wallis Adams, . 

Sir Geo. St. J. Colthurst, 

Ditto, . 

Ernest E. M ‘Bride, 

James Long, 

Francis Connor, . 

Michael Hegarty, 

Timothy O'Sullivan, . 

John Moriarty, . 

Jane J. Singleton, 

Mary Riordan, 

Joseph Hunan, . 

Andrew Murphy, 

William Sullivan, 

James C. Beamish,, 

Anne Hayes, 

John Hennessy, . 

Charles Dnllea, . 

Thomas H. Wolfe, 

Timothy Sullivan, 

Richard P. Williamson, 

Daniel Bradley, . 

Justin Forde,’ . 



Property 

Improvement 

Loans. 



Date of last Order 



29Tune, 1880. 

25 March, 

26 October, 1882. 

26 September, 1881. 

17 June, 1882. 

1 1 January, 1881. 

4 November, ,, 

27 February, 1882. 

19 ., ' 1881. 

23 December, „ 

6 August, ,, 

12 July, 1880. 

3 „ 1882. 

(i November, 1880. 

14 September, „ 

9 November, 1881. 
6 September, 1 880. 
22 „ 1881. 
30 July, 1880. 

9 August, 1882. 
21 December, 1880. 

1 January, 1881. 
10 September, „ 

6 May, 1882. 

17 July, „ 

8 November, 1880. 
27 May, 1881. 
21 December, ,, 

20 „ 1880. 
19 November, 1881. 

18 April, 1882. 

23 March, „ 



14 *1 ui 



May, 1882. 

2 March, „ 

22 November, 1881. 



6 January, 1882. 

II March, 1880. 

14 April, 1882. 

II March, 1880. 

6 May, 1882. 



1 0 February, „ 

23 June, „ 

15 February, „ 
28 July, 1882. 



22 May, „ 

22 March, 1881. 
16 November, „ 

2 May, „ 

1 5 March, 1 882. 

1 1 July, „ 

30 January, „ 

25 August, 1881. 
15 December, 1882. 
18 October, „ . 

12 January, 1883. 
28 April, 1882. 
21 June, „ 

13 October, 1881. 

13 February, 1882. 

0 December, „ 

6 ., I8-«l. 

1 April, 1882. 

12 January, 1883. 

3 July, lb82. 
8 January, 1883. 

20 March, „ 

14 April. 1882. 
14 October, „ 

11 May, „ 

21 June, „ 



4 October, „ 
25 July, „ 

3 January, I8t>3 
9 December, 1882. 
29 J i ne, „ 

13 July, „ 

5 March, 1883. 
16 October, ls82. 



27 



L 2 
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APPENDIX TO FIFTY-FIRST REPORT OF THE 



[1-882— S3. 



Property 

Improvement 

Loans. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &.c~continued 



SOUTHERN DISTRICT— ctrtUinued. 



Waterford, 



Viscount Midleton, 
William Morrogh, 
Benjamin Scott, . 
Bartholomew O'Doooghi 
Timothy J. Connor, 
Patrick Bowen, . 

Daniel Murphy, . 

John Buckley, 

Mathias Donovan, 
Henry Howard, . 

Daniel Powell, 

John Hickey, 

Daniel Driscoll, . 

Denis Murphy, . 
Charles Deane, . 
Bridget and Patrick Cr< 
Charles Ellis, 

James Murphy, . 
Thomas Coakley, 
Andrew C. Aherne, 
Timothy Foley, . 
Charles Hegarty, 
Jeremiah J. O'Sullivan, 
John Leader, 

Georgina J. Betliam 
G. P. F. Betliam, 
William Harris, . 

Earl of Bandon, . 
Daniel Lordan. . 
Bartholomew Donovan, 
Richard T. Eye, . 

D. U. P. Sarsfield, 
Timothy Doaoran, 
Henry B. Minhear, 

Jane J. Singleton, 
Sophia Corcor, . 

D. R. P. Sarsfield, 

Daniel Shine, , 

John Manning, . 



Jeremiah and Anne Slattery, 
Count De La Poer, 

Sir Charles E. B. Kennedy, Bart. 
John Henry Bagge, 

Henry V. Stuart, 

Thomas H. Strangman, 

Francis M. Hearn, 

Percy Smyth, 

Henry L. Young, 

Richard J. Ussher, 



Henry A. Herbert, 

Ditto, 

Langford Bae. 

The Earl of Kenmaro, 

Sir E. Donuy, Bart , 

The Earl of Kenoiare, 

J M*G. Magill, . 

The Knight of Kerry, 

Ditto, 

The Earl of Kenmaro, 

R. Bateman, 

T. W. Sands. 

Thomas Ii. Sullivan, 

The Earl of Kenmare, 
Rowland P. Blennerhassett, 
The Earl of Kenmare, 

The Hon. Rowland Winn, 

The Lord Bishop of Limerick, 
Frederick W. Bateman, 

The Earl of Kenmare, . 

James Collins, 

The Knight of Kerry, . 

Leslie Wren, 

Francis Christopher Bland, 
The Marquis of Lansdowne, 
Rev. J. FitzGerald Day, 
William Pope, 

Major W. Hartley, 

The Earl of Kenmare, . 
Richard Rowland Chute, 



2,326 
7, fW0 
3, COO 



1,320 
3,600 
2,326 
3,600 
3,»00 0 
2,400 0 



200 0 



500 0 



1,'iwO 0 
1(10 0 
1 ,4.*.0 0 



No. of 

In- 

talmenU 



28 October, 1882. 
19 August. „ 

2 December, 

28 August, „ 
23 January, 1863. 



29 



9 March, ” 

8 December, 1882. 
28 February, 1883. 
22 January, „ 

12 February, , 

30 September, 1 882. 

3 February, 18P3. 

30 November, 1882. 

13 October, „ 

14 February, 1883. 

31 January, 

24 October, 1882. 
27 February, 1883. 
14 November, 1882. 
20 February, 1883. 

I a January, „ 

16 November, 1882. 



27 March, 

7 

9 January. 



26 May, 1881. 
25 April, 1882. 
21 July, 1861. 
9 November, „ 

12 April, „ 

13 September, „ 

13 March, 1683. 



2 October, 1882. 



19 September, 1877. 
18 April. 1879. 
7 May, 1878. 
5 September, , 



30 Jut 



1877. 



August, 1878. 
5 October, 1881. 
7 January, » 

13 September, 1876. 
12 August, 1881. 
2 September, 1879. 
4 November, 1881. 

10 July, 1680. 
25 March, 

11 October, 



1879. 



30 



12 April, 1880. 
23 November, 1881. 
19 August, 1882. 

I September, 1681. 
18 March, „ 

23 November, 1680. 

7 October, 1882. 
18 December, I860. 
9 June, 1881. 
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,(D.) Schedule showing the Loans in progress, the Amounts sanctioned, See.— continued. - ■ 
SOUTHERN DISTRICT — continued. 



Kb nnr— <»»• 



Daniel and John Lnvery, . 
George Hevrson, .... 
Richard H. M. Orpen, . 

Ditto, 

George P. Gun Mahony, 

Daniel Dalton, . . ; 

Samuel M. Hussey, 

William Do Courcy, . 

William Creagh Hiokie, 

Thomas Walsh. .... 
William J. Talbot Crosbie. . 
William Pope, .... 
Earl of ICenraare, 

James Butler, .... 
Francis C. Bland, 

William Rowan 

John Elliott, .... 
Earl of Kenmare, 

College of the Holy and Undirided 
Trinity of Queen Elizabeth, 
Baron Headley, .... 
Sir Edward Denny. 

William Creagh Dickie, 

R. P. Blcnnerhnssett, . 

William de Courcy, . 

Arthur Blennerhassett, 

Sir Edward Denny, Bt , 

Richard Kissane, 

Cornelias Carniody, 

Stephen E. Co Ilia, 

Richard J. Mahony, . 

Ditto, "... 
Terence C O'Connor, . 

Pelham J. Maine, 

Marquis of Lansdowne, 

Richard J. Mahony, 

Marquis ol Lansdowne, 

Lucy A Thompson, . 

Arthur Blennerliassett, 



100 0 0 
935 0 0 
500 0 0 
400 0 0 
530 0 0 
200 0 0 
400 0 0 
300 0 0 
250 0 0 
200 0 0 
1,045 0 0 
140 0 0 
1.500 0 0 
500 0 0 
1,200 0 0 
300 0 0 
300 0 0 
600 0 0 

500 0 0 
365 0 0 
630 0 0 
300 0 0 
200 0 0 
>00 0 0 
1,1100 0 O 
4115 0 0 
100 0 0 
100 0 0 
550 0 0 
550 0 O 
400 0 0 
220 l. 0 
600 0 0 
950 0 C 
185 0 o 
400 0 0 
1 ,080 0 0 
260 0 0 



100 0 0 
655 0 0 
100 0 0 
80 0 0 
315 0 0 
200 0 0 
80 0 0 
300 0 0 

260 0 0 
200 0 0 
1,000 0 0 
50 0 0 
900 0 0 
300 0 0 
2l0 0 0 
60 0 0 
180 0 0 
300 0 0 

500 0 0 
280 0 0 
600 0 0 
300 0 0 
ICO 0 0 
200 0 0 
1,000 0 0 
3H0 0 0 
61) 0 0 
20 0 0 
330 0 0 
220 0 0 
240 0 0 
40 0 0 
360 0 0 
190 G 0 
35 0 0 

so o o 

215 0 0 

60 0 0 



14 April, 1882. 
9 September, 1881. 
I April. i860. 
18 March, „ 

12 May, 1882. 
1 August, „ 

7 March, . 188). 

30 September, „ 

26 April. 

6 August, 1882. 
I February, „ 

6 August, 1881. 
11 January, 1682. 
26 October, 1881. 
26 September, „ 

8 October, „ 

6 April, 1882. 

7 January, „ 



5 3 December, 1881. 

4 21 June, 1882. 

3 16 February, „ 

5 9 „ 1883. 

4 15 1882. 

5 7 May, 1893. 

5 21 June, 1882. 

1 ii n » 

3 1 August, „ 

1 20 June. „ 

3 24 August, „ 

2 9 November, „ 

3 22 February. l*»3. 

1 25 October, '882. 

3 12 December, „ 

1 2G January, 1883. 

1 2 February, „ 

l 6 March, „ 

1 7 „ „ 

I 15 „ „ 



.Awtsunn^D. 

Landed 

Property 

Improvement 



Office of Public "Works, 

Dublin, 1st May, 1883. 



By Order, 

E. Hornsby, Secretary. 



APPENDIX E 

Treasury Chambers, Whitehall, 

21si December, 1881. 

My Lords read subsection 2 of section 31 of the Land Law (Ireland), Act, 1881, 44 & 45 
Vic., c. 49, which runs as follows : — 

“The Treasury may authorize the Board of Works to make advances for like pur- 
poses to an occupier of land when satisfied that the tenancy or other security which 
he may have to offer is such as to insure repayment of principal and interest within 
such number of years as the Treasury may fix, or when the landlord joins the 
occupier in giving such security. 

“Any advance to an occupier under this subsection shall he subject to the pro- 
visions of the Landed Property Improvement (Ireland) Acts, so far as the Treasury 
may declare the same to be applicable, and shall have priority over all charges and 
incumbrances whatever upon the tenancy of such occupier, except rent, unless the 
landlord is a party to the advance and agrees to postpone the rent to it; bat before 
such advance is made one month’s previous notice thereof shall be given in a news- 
paper circulating in the district within which the said holding is situated, and in 
such other manner as the Board of Works may prescribe ; and such advance shall 
not have priority over any charge or incumbrance of which the Board of Works may 
have had notice in writing given them before making the advance.” 

They also read, and approve of the Instructions, Form of Memorial, and Form of Deed 
of Charge hereto appended, which have been prepared by the Commissioners of Public 
Works (Ireland), for administering the said subsection. 



Al'PESDIX E. 

Land Law 
Act — LoanB^to 
Tenants. 
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APPENDIX TO FIFTY-FIRST REPORT OF THE [1882-83. 



i and Law - 
ct — Loans to 
_ Tenants. 



My Lords in execution of the power given to them by the subsection quoted above 
declare that the following provisions which, under the Landed Improvement (Ireland) 
Acts, are applicable to advances to owners, are also applicable, mutatia mutandis to 
advances to occupiers under the Land Law (Ireland) Act, 1881, namely: — 



10 <t 11 Vic., c. 32. 

Section 3. — Incorporation of Commissioners. Power to appoint surveyors, &c. 
Section 4. — Objects for which loans may be made. 

Section 5. — No loan to he made until sanctioned by the Treasury. 

Section 13. — Commissioners may take security for costs. 

Section 14. — Expense of inquiry may form part of charge. 

Section 16. — Commissioners may cause survey to be made. 

Section 17. — Commissioners may enter lands. Compensation for damage. 

Section 18. — Commissioners may make rides, and circulate forms. 

Section 23. — Errors and omissions not to invalidate proceedings. 

Section 27. — Loan to be issued by instalments. 

Section 29. — Labourers to be paid in money. 

Section 30. — Sanction to alterations, &c. 

Section 31. — Sanction to alterations, &c. 

Section 32. — Sanction to alterations, &c. 

Section 66. — Power to summon witnesses. 

Section 67. — Perjury. 

Section 58. — Assaults on Commissioners, &c. 

Section 59. — Bonds, &c., to be exempt from stamp duty. 

Section 60. — Notices may be sent by post. 

Section 65. — Saving of rights of the Crown in reclamations from tidal waters or rivers. 
12 A 13 Vic., c. 59. 

Sections 1, 2. — Certificate of indebtedness to be conclusive evidence. 

Section 3. — Failure to proceed with work. 

Section 4. — Power to sanction alterations of plans, &c. 



15 <fc 16 Vic., c. 34. 

The whole Act. (Scutch Mills.) 

23 A 24 Vic., c. 19. 

The whole Act. (Labourers’ Cottages.) 

24 A 25 Vic., o. 71. 

The whole Act, so far as it is in force (accounts to be kept by the Board of Works). 




25 A 26 Vic., c. 29. 

Section 3. — Board of Works may fix limits of time for completion of works under 
Land Improvement Acts. 

29 A 30 Vic., c. 40. 

Section 5. — Additional purposes for which loans may be made. 



My Lords, while thus providing for the administration of the loans contemplated by 
the Land Law (Ireland) Act, 1881, to occupiers of land, deem it advisable to put on 
record, at the same time, some of the principal reasons by which they have been guided 
in directing these Regulations to be framed as they now stand. 

They have taken the scope of the subsection quoted at the beginning of this Minute 
to be : to extend, under certain conditions, to occupying tenants the privilege of borrow- 
ing from Government, on the same favourable terms as owners are enabled to borrow 
under the Landed Property Improvement Acts, which ore Scheduled to the Irish Land 
Law Act, 1881. 

Accordingly my Lords have retained from the Act 10 & 11 Vic., & 32, the same rule as 
to the proportion (one-fifth) of the whole loan which may he advanced at any one time, 
the same conditions as to proof that the preceding advances have been duly expended, 
the same rate of interest (3i per cent.) and the same period of repayment (22 years) by 
equal half-yearly instalments, as are prescribed for owners who borrow under that statute. 
_ . But while my Lords have felt that in accordance with what they understand to be the 
•intention of Parliament, they might properly offer the same terms of borrowing to the 
occupiers as have hitherto been onerea to the owners of land, they have felt it to be no 
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less their duty to regard that express direction, in the said section of the Land Law 
(Ireland) Act, 1881, whereby they are commanded to authorize the Board of Works to 
make advances to occupiers only when satisfied with the security which they have to 
offer. 

My Lords have read this latter direction as amounting to more than a caution to look 
narrowly into the credit of each individual applicant. For it is obvious that the central 
Government could never protect itself in this manner with the same efficacy as the local 
lender. They considered, long and anxiously, whether it might not be possible to give 
effect to the intention of Parliament by arrangements with the local banks ; but they 
were met by the insuperable objection that the loans in question must run for longer 
periods than brought them within the range of banking business. 

tinder the Landed Property Improvement Acts, no loans are allowed to be made for a 
less amount than £100, and my Lords are of opinion that in offering loans to occupying 
tenants the same minimum sum (£100) should be adopted, so that the experiment, at least 
in the first instance, may be tried witn the more substantial members of the class. 

In consideration of the difference in the value of the security offered by a charge on the 
fee-simple and a charge confined to the tenant’s interest in his holding, my Lords have decided 
that the maximum loan to an occupying tenant shall not exceed five times the Poor Law 
Valuation of his holding. In the case of owners under the Landed Property Improvement 
Acts the maximum is limited to seven times such valuation. 

As regards the amounts of the official fees, my Lords have been guided in fixing them 
by the consideration that they are not authorized to make these loans knowingly a cause 
of ultimate expense to the general body of tax-payers. The fees cover not only all 
expense to which applicants are usually put for the preparation and correction of plans, 
but also all official charges whatever, up to. the repayment of the loan, and have been 
calculated at the lowest rate which will cover the probable expense of administration. 



Appendix E. 

Land Law 
Act— Loam to 
Tenants. 



The portions 
printed in 
italics havebeen 
revised by 
instructions 
contained in 
Treasury 
Letters, dated 
30 th October, 
1882, and 
27 th March, 
1S83. See 
Appendix A. 



SCHEDULE TO THE FOREGOING MINUTE 

No. 1. 

Instructions to Occupiers of Land Desirous of Obtaining Loans under the 
31st Section of the above mentioned Act. 



I. 

The following are the several Purposes for which Advances may be made under the 31st- 
Section of the Land Law (Ireland) Act, 1881, the Conditions to which they will be 
subject, and the mode of Application and Course of Proceeding which will be 
adopted : — 



Purposes for which Loans may be advanced. 

The purposes for which advances to tenants for the improvement of their holdings 
may be made are : — 

1. Thorough drainage. 

2. Subsoiling and trenching, or otherwise deepening and improving the soil. 

3. Irrigation or warping. 

4. Embanking from rivers or tidal waters. 

5. Formation or improvement offences, drains, streams, or watercourses. 
f>. Making farm-roads. 

7. Clearing of rocks and stones. 

8. Reclamation from waste. 

9. Planting for shelter. 

10. Erecting or enlarging farm-houses or offices. 

11. The erection or improvement of labourers’ cottages. 

12. The erection of mill buildings for the scutching of flax, and for the formation of 

watercourses and dam weirs for providing water for same. 



II. 

Conditions to which Loans will be Subject. 

1. No loan wilt be granted for a less sum than £100, or will any loan be granted for 
a greater sum than five years of the annual value of the holding to be charged with the 
repayment of the loan, as determined by the Poon- Law Valuation. Such gross amount 
to mclu/le each and every purpose for which such loan may be granted. 

. 2. The period for repayment of a loan will be twenty-two years, the annual instalment 
in payment of principal and interest being at the rate of £6 10s. per cent. 

In all cases such instalments are to he paid by two equal half-yearly payments. 



Note. — Th* 
paragraphs 
printed in 
italics have 
been revised 
by the authority 
of the Lords 
Commissioners 
of her Ma- 
jesty's Trea- 
sury. See 
Appendix B for 
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Awsiroix E. The Commissioner's of Public Works wiU talce as security for' the loan a deed from the 
Land lTw tenant charging his tenancy with the amount, together with the additional security of a 
Act— Loans to deed of covenant by two solvent sureties for the due application of the loan, and for the 
Tenants. payment of the instalments. 

3. When, application is made by a tenant for a loan for the purpose of improving 
any existing labourers’ cottages, or for building any new cottages, the limitation laid 
down in the 18th section of tne Land Law Act, as to the number of cottages which shall 
not be exceeded in respect of any one holding, shall be held to apply to holdings in 
respect of which application is made, viz. : — That where the holding contains not more 
than twenty-five acres of tillage land the number of such lettings (i.e., for cottages) 
shall not exceed one, and that where the holding contains more than twenty-five acres 
of tillage land, hut not more than fifty acres of such land, the number of such lettings 
shall not exceed two, and so in proportion to the acreage of tillage lands in the holding 
after fifty acres. 

4. The time within which loans must be expended will not in any case exceed th ree 
years, nor eighteen months when the loan is under £150, the time in each case to 
reckon from the day upon which the security for the loan is entered into by the borrower. 

5. Except on the written authority of the Commissioners, no deviation whether hv 
omission or addition, from the plans and specification approved will he allowed. 



Note. 

The above conditions do not apply to Loans under the 19th Section of the Land Law 
(Ireland) Act, 1881. 



Ill 

Manner and Form, of Application for Loans, and Course of Proceedings. 

Note. — Th» 6. Application for loans must be addressed to “ The Secretary, Office of Public Works, 

Dublin,” in the form of a memorial, in which the following particulars will he required 
italia hav s to be stated, viz. : — (a) Tire name of the townland, parish, barony, poor law union, and 

been revised county in which is situate the holding in respect of which the loan is sought; the 
authority of the acreage of such holding ; annual rent payable, and up to what date it has been fully 
Lords Commit- paid ; whether it is a rent fixed by the Court or not ; the gale days ; the Poor Law 
•ioners of Ber Valuation; and whether the land is sub-let, and if so, to what extent; the nearest post 
Trcamry. town; the name and address of the landlord under whom such holding is held, or his 
For revised known agent, and of the proposed two sureties. 

portions see (&.) The nature of the tenancy and the date of its commencement, whether before or 
ppencUx ■ after 22nd August, 1881, being the date of passing of the Act, whether the applicant 
has a statutory term therein, the amount of the loan sought for, and the objects or 
purposes of improvement on which it is intended to be expended, also whether the 
landlord is prepared to postpone the payment of the rent to the loan if granted. 

7. On receipt of the memorial, notice of the application will be given in some news- 

S iper circulating in the district in which the holding is situated, and also in the 
eneral Advertiser, once in each of two successive weeks, the latest of which notices 
shall be given at least one month before the advance is made. A copy of the notice 
will also be sent by the post by the Commissioners of Public Works to the landlord of 
the holding at his address, or to his known agent, or to the person receiving his rents, 
as furnished by the tenant when making application for the loan, as hereinafter 
mentioned, and the Board of Works will inquire into the nature of any charge or 
incumbrance which may be reported to them in pursuance of sugh notice. 

8. If no objection arises on the notice, the Commissioners of Public Works will cause 
the holding which is the subject of it to be visited by an Inspector, who will make 
inquiry with regard to the proposed works and furnish his report with the estimate, and 
prepare such plans and specifications as may be necessary. 

The applicant will not be required to undertake any expense for this purpose. 

9. If the report is satisfactory and the loan sanctioned, the applicant will be called on 
to execute the prescribed deed, and to give such other security as is required. 

10. On the security being completed, the applicant will be qualified to receive the first 
instalment, not exceeding one-filth part of the loan, to enable him to proceed to carry 
out the proposed works. 

1 1. Advances, after the first, will be made by instalments, upon proof satisfactory 
to the Commissioners that work equivalent to the previous instalment or instalments 
has been executed, and is maintained in good condition. If, however, work equivalent 
to two or more instalments has been executed since the payment of the last instalment, 
two or more instalments may be claimed at the same time. 

12. The Commissioners and their agents will be at liberty to inspect the works at all 
reasonable times until the loan is repaid, and the occupier will he hound to give every 
facility for such inspection. 
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The occupier will be bound to produce whenever required the receipts for his rent, and 
receipts or vouchers for, or other satisfactory evidence of, the expenditure of the advances, 
and such evidence as the Commissioners may require to prove compliance with these 
rules and the covenants in the deed forming the security. 

13. Where the applicant has received an instalment, and afterwards assigns, or dies, or 
otherwise parts with his interest, subsequent instalments will not be advanced unless his 
successor in the tenancy, or in the lands which are the subject of the tenancy, executes a 
further security if the Commissioners think fit to require it. 

14. The person liable to repay the loan may, with the approval of the Commissioners, 
accelerate the repayment of the loan by increasing the amount of the annual instalments 
to such an amount as will repay the loan in less than twenty-two years. 

He may also at any time pay off the unpaid portion of the loan in accordance with the 
scale specified in the security. 

15. Loans not exceeding £100 will be subject to a single charge of £5, to be deducted 
from first instalment advanced, to meet expenses covmected with, the loan. Loans 
exceeding £100 will be subject to the additional charge of 10s. for each £20, or part of 
£20, of such excess, to be in lilce manner deducted, but never to be more than £10 in the 
whole for any loan, in satisfaction of all official charges, so long as the instalments con- 
tinue to be regularly repaid, up to the end of the term for payment of the loan. 

1G. Nothing contained in these instructions shall be taken to prejudice or affect 
applications for loans foe' the improvement of land made by owners of land, as defined by 
the 6th and 7th sections of the Act 10 <t 11 Vic., cap. 32, intituled “ An Act to facilitate 
the Improvement of Landed Property in Ireland,” and where any application for a loan 
is made by a tenant of lands who is qualified to obtain a loan under the definition of 
the term “ owner " contained in the above mentioned 7th section, the loam, shall be made 
v/nder the said Act and not under the Land Law ( Ireland ) Act, 188 1. 



ApretDix E. 

Land Lair 
Act — Loans to 
Tenants. 



Note. — Forms of memorial will be furnished on application to the Secretary of the 
Board of Public Works, as also forms of application for payment of instalments in respect 
of progress made. 



Office of Public Works, Dublin, December, 1881. 



No. 2. 

FORM of APPLICANT’S MEMORIAL to the COMMISSIONERS of PUBLIC 
WORKS in IRELAND. 

The Memorial of the Undersigned 

Shewkth : 

That your Memorialist is within the meaning of “ The Land Law (Ireland) Act, 1881,’ 
an occupier of Land, and is now in the occupation of the Lands mentioned in the Schedule 
hereunto annexed. 

That your Memorialist proposes to increase the value of the said Lands by the execution 
of the following works [Here state as shortly and accurately as possible the jyroposed 
works, and give measurements of them so jar as they admit of it ] : — 

The expense of executing such works is estimated at the sum of Pounds 

sterling ; and that the estimated increase in the annual value expected to arise to the 
said Lands, the subject of such proposed improvements, amounts to Pounds. 

That Memorialist holds the said Lands and Premises as Tenant [Here state the nature 
of the tenancy]. 

That the said Lands are now under [Here state whether under Tillage or Grass, or 
otherwise]. 

That Memorialist’s Landlord has [Here insert the words “ agreed " or “ not agreed," as 
the case may be] to postpone the payment of the Rent payable to him for said holding to 
the Loan for which Memorialist now applies. 

And this Memorialist now applies and asks for the sum of Pounds, by way 

of Loan, under the provisions of the said Act, for defraying the expense of the proposed 
works, with such alterations and modifications as the Commissioners of Public Works 
may approve of. 

Dated at this day of 188 . 



Witness, 
Occupation, 
Residence, - 
Post Town,- 



Signature of ) 

Memorialist, J 

Residence, 

Post Town, 

County, ■ — — 

M 
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Schedule to which the foregoing Memorial refers. 

1. Landlord’s Name and Address, or of his known Agent 

2. Townland in which Memorialist’s Holding is situate 

8. Parish ...... 



4. Poor Law Union . ' 

5. Barony . 

6. County . 

7. Nearest Post Town 



9. Yearly Rent ..... 

10. Whether the Rent is a Judicial Rent 

11. Gale days ..... 

12. Gale day and year up to, which Rent has been paid 

13. Poor Law Valuation of Holding 

14. Whether Sub-let, and if so, to what extent 

15. Nature of Tenancy and when it commenced . 

16. Tf applicant has a Statutory Term in hi3 Tenancy,) 

when it commenced . . . . j 

•Name 1 
Address 
Name 2 
Address 



17. Names and Addresses of two Sureties 















A. E. P. 


£ s. d. 








£ a. d. 















No. 3. 

FORM of AGREEMENT by a LANDLORD in case of a LOAN by tbe BOARD of 
WORKS to a TENANT under Section 31 of the Land Law (Ireland) Act. 

I hereby declare that I am a party to the advance by the Board of Works of £ 
to who occupies > acres roods and perches of the Lands of 

in the Barony of and County of as my Tenant at the Yearly 

Rent of £ and in consideration of such advance I agree to postpone the said Rent 

and all arrears thereof to such advance in accordance with the 31sb Section of the Land 
Law (Ireland) Act, 1881. 



Dated this of 188 . 

Signature,- Witness present, Signature, 

Address, Address, 
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A Memorial of this Deed was entered in the Registry of Deeds Office, in the City of Dublin, on the day of 

at minutes after o’clock in Book No. and the execution of said Deed and Memorial was duly proved. 
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No. 4. 



Appksdix E. 



FORM OF DEED of CHARGE and DEED of COVENANT by SURETIES. 



Land Lair 
Act— Loans to 
Tenants. 



This Indenture, Made the day of One Thousand Eight Hundred and tab portion 

Eighty- Between of in the County of Tenant Farmer, 

hereinafter called " the said Tenant,” of the one part, and the Commissioners of Public bemretUed 
Works in Ireland, incorporated by the Statute 10 and 11 Victoria, cap. 32. aud acting in ty Treasury 
execution of “ The Land Law (Ireland) Act, 1881,” and of “ The Landed Property 
gj Improvement (Ireland) Acts,” as defined by the said " Land Law (Ireland) Act, 1881,” portions see 
co hereinafter called “ the said Commissioners,” of the other part. Appendix C. 

Whereas the said Tenant is Occupier of the Lands hereinafter mentioned under a 
at the yearly rent of payable on the day of and the 

day of in every year. 

And whereas the said Tenant hath made application to the said Commissioners, 
under the 31st Section of “ The Land Law (Ireland) Act, 1881,” to lend to him the sum 
of Pounds, to be advanced by instalments, in accordance with the provisions of 

“ The Landed Property Improvement (Ireland) Acts,” so far as the Treasury have declared 
the same to be applicable, and also in accordance with the regulations of the Commis- 
sioners, to be expended in the Works hereinafter mentioned, that is to say, 
and in defraying the costs and expenses incurred by the said Commissioners in relation 
to the Loan, and to he repaid with interest as hereinafter mentioned, and the Commis- 
sioners have agreed to make such Loan. 

Now this Indenture Witnesseth that, in pursuance of the said Agreement, And in 
consideration of the sum of Pounds, to be lent as aforesaid, the said Tenant doth 

hereby charge the Lands of in the Barony of in the County of 

and all his tenancy, estate, and interest therein, with the payment to the said Commis- 
sioners or their Assigns of all advances from time to time made to him by the said 
Commissioners, in pursuance of the said agreement, with interest on such advances, at the 
rate of per cent, per annum. Provided always that if the said Tenant, his 

Executors, Administrators, or Assigns shall pay to the said Commissioners or their Assigns, 
during a period of twenty-two years, Six Pounds Ten S hilling s a-year in respect of every 
instalment of One Hundred Pounds advanced, and so in proportion for every lesser sum, 
by equal half-yearly payments, on the Fifth day of April and the Tenth day of October 
in eveiy year, the first of such payments in respect of each instalment to be made on the 
second of the said gale days after the advance of the instalment, together also with interest 
at the rate aforesaid on each instalment advanced, from the date of the advance to the 
first gale day after the advance ; and shall observe the covenants contained in this 
Indenture ; then the said Commissioners or their Assigns shall not call in the said loan 
or such part thereof as shall for the time being remain unpaid : and if the said Tenant 
discharges the said loan in manner aforesaid, then the said Commissioners or their 
Assigns will release the said Tenant, his Executors, Administrators or Assigns, and the 
said Lands, and his tenancy, estate and interest therein, from the sums so advanced and 
the interest thereon, and all powers and remedies for the recovery of the same. Provided 
always that if the said Tenant, his Executors, Administrators, or Assigns shall make 
default in payment of any such half-yearly payment as aforesaid, for the space of Six 
Calendar months next after the day so appointed for the payment of the same, then all 
the advances made by the Commissioners on the security of this Indenture, with interest 
thereon, so far as such advances and interest are then unpaid shall forthwith become 
payable by the said Tenant, his Executors, Administrators or Assigns to the Commis- 
sioners or their Assigns, as a present debt, the amoimb whereof (in addition to all instal- 
ments in arvear and interest upon both amounts) shall be ascertained according to the scale 
contained in the Schedule to this Indenture. And the said Tenant doth hereby for himself, 
his Heirs, Executors, and Administrators covenant with the said Commissioners and their 
Assigns that the said Tenant, his Executors, Administrators, or Assigns will make the 
said half-yearly payments at the times and in the manner hereinbefore provided, and will 
duly expend the said sum and every advance made on account thereof, after deducting the 
charges for the Commissioners' expenses, in and upon the said works on the Lands above- 
mentioned, and will maintain the works in an efficient state and will permit any person 
for the time being appointed by the said Commissioners at all reasonable times to enter 
and inspect the said works. 

And, further, that he or they will, so long as any money remains due on this security 
pay the rent and observe and perform all the conditions of his or their Tenancy in the said 
Lands, and will not do anything whereby such Tenancy would become liable to be 
determined. And will, from time to time, when required by the said Commissioners, or 
their Assigns, produce the receipts for the rent so payable as aforesaid. And it is hereby 
declared that the powers given to Mortgages by sections nineteen to twenty-four, both • 
included, of the Conveyancing and Law of Property Act, 1881, shall apply to the security 
hereby created, but with this variation, that the power of 6a le conferred by the same Act 
shall become exercisable from time to time, in case the said Tenant, his Executors, 
Administrators or Assigns shall make default in respect of any half-yearly payment under 
these presents for the space of six calendar months next after either of the gale days hereby 
appointed for the payment of the same, or fail to observe any of the covenants contained 
m this Indenture. 
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Armronc E. In WITNESS whereof the said Tenant hath hereunto subscribed his name and affixed his- 
Land Law Seal, and the said Commissioners have hereunto caused their Common Seal to be affixed 
Act— Loan* to the day and year first in these presents written. 

Signed, Sealed, and Delivered by the ) 
said Tenant in presence of > 

Sealed by the said Commissioners 1 
in presence of J 



Schedule referred to in the foregoing Deed. 

Redemption in respect of every £100 of Principal advanced, equal to an Annuity of 
£6 10s. per cent, for 22 years. 

The portions If the Rent-charge is in default One Calendar Month after the following payments 
udiaiMve become due, the amount due in respect of each £100 will be shown in the 3rd Column, to 
keen rented by which must be added the amount of the Instalments in Arrear, together with Interest upon 
amounts from the last gale-day to the date of the final discharge of the said amount. 

For reviled 
portions see 
Appendix C. 



N.B. — This table must be applied to eveiy Instalment of the Loan if advanced in 
different half-years ending 4th April and 9th October. 



No. of 
Instalments 

become duo. 


No. of Half 
yearly In- 
stalment! to 
be redeemed 


The Amount to be 
Repaid In respect 
of each £100 
advanced will be 




No. of 
Instalments 

become duo. 


No. of Half- 
yearly In- 
stalments lo 
be redeemed 


The Amount to be 
Repaid in respect 
of each £1U0 
advanced will be 








£ 


s. 


d. 








£ 


8. d. 




1 


43 


98 


9 


1 




23 


21 


56 


19 2 




2 


42 


96 


17 


8 




24 


20 


54 


13 7 




3 


41 


95 


5 


9 




25 


19 


52 


7 3 




4 


40 


93 


13 


3 




26 


18 


50 


0 2 




5 


39 


92 


0 


2 




27 


17 


47 


12 2 




6 


38 


90 


6 


7 




28 


16 


45 


3 5 




7 


37 


88 


12 


5 




29 


15 


42 


13 10 




8 


36 


86 


17 


8 




30 


14 


40 


3 5 




9 


35 


85 


2 


4 




31 


13 


37 


12 2 




10 


34 


83 


6 


5 




32 


12 


35 


0 0 




11 


33 


81 


9 


10 




33 


11 


32 


6 11 




12 


32 


79 


12 


7 




34 


10 


29 


12 11 




13 


31 


77 


14 


10 




35 


9 


26 


18 1 




14 


30 


75 


16 


4 




36 


8 


24 


2 3 




15 


29 


73 


17 


2 




37 


7 


21 


5 6 




)6 


28 


71 


17 


5 




38 


6 


18 


7 9 




17 


27 


69 


16 


11 




39 


5 


15 


9 0 




18 


26 


67 


15 


9 




40 


4 


12 


9 3 




19 


25 


65 


13 


11 




41 


3 


9 


S 6 




20 


24 


63 


11 


4 




42 


2 


6 


6 9 




21 


23 


61 


8 


0 




43 


1 


3 


3 11 




22 


22 


59 


4 


0 















The following are the sections of the Conveyancing and Law of Property Act, 1881 
(44 & 45 Victoria, Cap. 41), which apply to the foregoing deed : — 

19. — (1.) A mortgagee, where the mortgage is made by deed, shall, by virtue of this Act, have 
the following poweis, to the like extent as if they had been in terms conferred by the mortgage 
deed, but not further (namely) : 

(i.) A power, when the mortgage money has become due, to sell, or to concur with any other 
person in selling, the mortgaged property, or any part thereof, either subject to prior 
charges, or not, and either together or :'n lots, by public auction or by private contract, 
subject to such conditions respecting title, or evidence of title, or other matter, as he (the 
mortgagee) thinks fit, with power to vary any contract for sale, and to buy in at an 
auction, or to rescind any contract for sale, and to re-sell, without being answerable for 
any loss occasioned thereby ; and 

(ii.) A power, at any time after the date of the mortgage deed, to insure and keep insured 
against loss or damage by fire any building, or any effects or property of an insurable 
nature, whether affixed to the freehold or not, being or forming part of the mortgaged 
property, and the premiums paid for any such insurance shall be a charge on the 
mortgaged property, in addition to the mortgage money, and with the same priority, 
and with interest at the sann rate, as the mortgage money ; and 
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(iii.) A power, when the mortgage money has become due, to appoint a receiver of the income 
of the mortgaged property, or of any part thereof ; and 
(iv.) A power, while the raortgageo is in possession, to cut and sell timber and other trees 
ripe for cutting, and not planted or left standing for shelter or ornament, or to contract 
for any such cutting and sale, to be completed within any time not exceeding twelve 
months from the making of the contract. 
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(2.) The provisions of this Act relating to the foregoing powers, comprised either in this section, 
or in any subsequent section regulating the exercise of those powers, may be varied or extended by 
the mortgage deed, and, as so varied or extended, shall, as far as may be, operate in the like 
manner and with all the like incidents, effects, and consequences, as if such variations or extensions 
were contained in this Act. 

(3.) This section applies only if and as far as a contrary intention is not expressed in the mortgage 
deed, and shall have effect subject to the terms of the mortgage deed and to the provisions therein 
contained. 

(4.) This section applies only where the mortgage deed is executed after the commencement of 
this Act. 

20. — A mortgagee shall not exercise the power of sale conferred by this Act unless and until — 

(i.) Notice requiring payment of the mortgage money has been served on the mortgagor or 
one of the several mortgagors, and default has been made in payment of the mortgage 
money, or of part thereof, for three months after such service ; or 
(ii.) Some interest under the mortgage is in arrexr and unpaid for two months after becoming 
due; or 

(iii) There has been a breach of some provision contained in the mortgage deed or in this 
Act, and on the part of the mortgagor, or of some person concurring in making the 
mortgage to be observed or performed, other than and besides a covenant for payment 
of the mortgage money, or interest thereon. 



21. — (1.) A mortgagee exercising the power of sale conferred by this Act shall have power, by 
deed, to convey the property sold, for such estate and interest therein as is the subject of the 
mortgage, freed from all estates, interests, and rights to which the mortgage has priority, but 
subject to all estates, interests, and rights which have priority to the mortgage ; except that, in 
the case of copyhold or customary land, the legal right to admittance shall not pass by a deed 
under this section, unless the deed is sufficient otherwise by law, or is sufficient by custom, in that 
behalf. 

(2.) Where a conveyance is made in professed exercise of the power of sale conferred by this 
Act, the title of the purchaser shall not be impeachable on the ground that no case had arisen to 
authorize the sale, or that due notice was not given, or that the power was otherwise improperly 
or irregularly exercised ; but any person damnified by an unauthorized, or improper, or irregular 
exercise of the power shall have his remedy in damages against the person exercising the power. 

(3.) The money whioh is received by the mortgagee, arising from the sale, after discharge of 
prior incumbrances to which the sale is not made subject, if any, or after payment into Court 
under this Act of a sum to meet any prior incumbrance, shall be held by him in trust to be applied 
by him, iirst, in payment of all costs, charges, and expenses, properly incurred by him, as incident 
to the sale or any attempted sale, or otherwise ; and secondly, in discharge of the mortgage money, 
interest, and costs, and other money, if any, due under the mortgage ; and the residue of the 
money so received shall be paid to the person entitled to the mortgaged property, or authorized to 
give receipts for the proceeds of the sale thereof. 

(4.) The power of sale conferred by this Act may be exercised by any person for the time being 
entitled to receive and give a discharge for the mortgage money. 

(5.) The power of sale conferred by this Act shall not affect the right of foreclosure. 

(6.) The mortgagee, his executors, administrators, or assigns, shall not be answerable for any 
involuntary loss happening in or about the exercise or execution of the power of sale conferred by 
this Act or of any trust connected therewith. 

(7.) At any time after the power of sale conferred by this Act has become exercisable, the 
person entitled to exercise tho same may demand and recover from any porson, other than a person 
having in the mortgaged property an estate, interest, or right in priority to the mortgage, all the 
deeds and documents relating to the property, or to the title thereto, which a purchaser under the 
power of sale would be entitled to demand and recover from him. 

22. — (1.) The receipt in writing of a mortgagee shall be a sufficient discharge for any money 
arising under the power of sale conferred by this Act, or for any money or securities comprised in 
his mortgage, or arising thereunder; and a person paying or transferring the same to the mortgagee 
shall not be concerned to inquire whether any money remains due under the mortgage. 

(2.) Money received by a mortgagee under his mortgage or from the proceeds of securities com- 
prised in his mortgage shall be applied in like manner as in this Act directed respecting money 
received by him arising from a sale under the power of sale conferred by this Act ; but with this 
variation, that the costs, charges, and expenses payable shall include the costs, charges, and 
expenses properly incurred of recovering and receiving the money or securities, and of conversion 
of securities into money, instead of those incident to sale. 

23. — (1.) The amount of an insurance effected by a mortgagee against loss or damage by fire 
under the power in that behalf conferred by this Act shall not exceed the amount specified in the 
mortgage deed, or, if no amount is therein specified, then shall not exceed two third parts of the 
amount that would be required, in case of total destruction, to restore the property insured. 

(2.) An insurance shall not, under the power' conferred by this Act, bo effected by a mortgagee 
m any of the following cases, namely : — 

(i.) Where there is a declaration in the mortgage deed that no insurance is required : 

(ii) Where an insurance is kept up by or on behalf of the mortgagor in accordance with the 
mortgage deed : 
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(iii.) Where the mortgage deed contains no stipulation respecting insurance, and an insurance 
is kept up by or on behalf of the mortgagor, to the amount in which the mortgagee is 
r by this Act authorized to insure. 

(3.) All money received on an insurance effected under the mortgage deed or under this Act 
shall, if the mortgagee so requires, be applied by the mortgagor in making good the loss or damage 
in respect of which the money is received. 

(4.) Without prejudice to any obligation to the contrary imposed by law, or by special contract, 
a mortgagee may require that all money received on an insurance he applied in or towards discharge 
of the money due under his mortgage. 

24. — (1.) A mortgagee entitled to appoint a receiver under the power in that behalf conferred 
by this Act shall not appoint a receiver until he has become entitled to exercise the power of sale 
conferred by this Act, but may then, by writing under his hand, appoint such person as ho thinly 
fit to be receiver. 

(2.) The receiver shall be deemed to be the agent of the mortgagor ; and the mortgagor 
shall be solely responsible for the receiver's acts or defaults, unless the mortgage deed otherwise 
provides. 

(3.) The receiver shall have power to demand and recover all the income of the property of 
which he is appointed receiver, by action, distress, or otherwise in the name either of the mortgagor 
or of the mortgagee, to the full extent of the estate or interest which the mortgagor could dispose 
of, and to give effectual receipts, accordingly, for the same. 

(4.) A person paying money to the receiver shall not be concerned to inquire whether any case 
has happened to authorize the receiver to act. 

(5.) The receiver may be removed, and a new receiver may be appointed, from time to time by 
the mortgagee by writing under his hand. 

(6.) The receiver 3holl be entitled to retain out of any money received by him, for his remunera- 
tion, and in satisfaction of all costs, charges, and expenses incurred by him as receiver, a commis- 
sion at such rate, not exceeding five per centum on the gross amount of all money received, as is 
specified in his appointment, and if no rate is so specified, then at the rate of five per centum on 
that gross amount, or at such higher rate as the Court thinks fit to allow, on application made by 
him for that purpose. 

(7.) The receiver shall, if so directed in writing by the mortgagee, insure and keep insured 
against loss or damage by fire, out of the money received by him, any building, effects, or 
property comprised in the mortgage, whether affixed to the freehold or not, being of an insur- 
able nature. 

(8.) The receiver shall apply all money received by him as follows, namely ; — 

(L) In discharge of all rents, taxes, rates, and outgoings whatever affecting the mortgaged 
properly; and 

(ii) In keeping down all annual sums or other payments, and the interest on all principal 

sums, having priority to the mortgage in right whereof he is receiver ; and 

(iii) In payment of liis commission, and of the premiums on fire, life, or other insurances, 

if any, properly payable under the mortgage deed or under this Act, and the cost of 
executing necessary or proper repairs directed in writing by the mortgagee : and 
(iv.) In payment of the interest accruing due in respect of any principal money due under the 
mortgage ; 



and shall pay the residue of the money received by him to the person who, but for the possession 
of the receiver, would have been entitled to receive the income of the mortgaged property, or who 
is otherwise entitled to that property. 



The portions 

italics have 
been revised 
by Treasury 
Instructions. 
For revised 
portions see 
Appendix G. 



FORM. OF DEED OF COVENANT BY SURETIES TO BE ENDORSED ON THE 
FOREGOING DEED. 



This Indenture, made the day of 188 , between of 

and of (herein referred to as the Sureties) of the one part, and the 

within-named Commissioners of the other part, 



Witnesseth — That, in consideration of the within- mentioned Loan to the within- 
named Tenant, the Sureties do hereby jointly and severally for themselves and himself, 
their and his Heirs, Executors, and Administrators, covenant with the Commissioners and 
their Assigns that the within-named Tenant, his Executors, Administrators or Assigns 
will pay the within-noentumed Loan and interest in manner withi/n appearing, and will 
perform the covenants within contained ; and that they, the Sureties, their Heirs, Executors 
and Administrators, or some or one of them, will indemnify the Commissioners and their 
Assigns against all losses, damages, costs and expenses which they may sustain or be put 
to in respect of any non-payment of the said Loan and interest , or ci the non-performance 
of any of the said covenants. 

In Witness whereof the said Sureties have hereunto subscribed their names and affixed 
their seals the day and year first herein written. 



Signed, Sealed and Delivered by the said ) 
In the presence of J 



Signed, Sealed and Delivered by the said ) 
In the presence of j 
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Appendix A- . 



(Extract.) 



Treasury Chambers, 

30th October, 1882. 
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< In reply to Mr. Hornsby’s letter of the 20th inst., the Lords Commissioners of Her Majesty’s Reduction of 
Treasury authorize the Commissioners of Public Works to make loans under section 31 of the Land minimum Lo»n 
Jaw (Ireland) Act, 1881, of the minimum amount of £50. ” * gITen ‘ 



5471. 



(Extract 



Treasury Chambers, 

27th March, 1883. 



“In reply to the Board’s letter of the 19th inst., the Lord’s Commissioners of Her Majesty’s Eednctionof 
Treasury authorize the Board to make loans of neither more nor less titan £50, to tenants, the minimum of 
valuation of whose holdings is between £7 and £10 inclusive, provided that the Board are satisfied valuation, 
with the security. ” 



Appendix B. 

Instructions to Occupiers. 

Paragraph 1. — As revised by instructions contained in Treasury letters dated 30th 
October and 17th November, 1882, and 13th and 27th March, 1883, respectively. 

1. No loan will be granted for a less sum than £50, nor will any loan be granted for a greater 
sum than five years of the annual value of the holding to be charged with the repayment of the 
loan, as determined by the Poor Law Valuation, or of the judicial rent, where rent has been fixed 
by Land Commissioners, except to tenants, the Poor Law Valuation or judicial rent of whose 
holdings is between £7 and £10 (inclusive), to whom loans of £50, neither more nor less, may be 
given, provided that the Commissioners arc satisfied with the security offered for the repayment of 
such loans. The gross amount to include each and every purpose for which the loan may be 
granted. No loan will be given of a greater amount than £1,000. 

Paragraph 2 (last part). — As revised by instructions contained in Treasury' letter 
dated 5th January, 1883. 

The Commissioners of Public Works will take as security for the loan a deed from the tenant 
charging his tenancy with the amount, together with the additional security of a deed of covenant 
by two solvent sureties for the due application of the loan. 

Paragraph 15. — As revised by instructions contained in letters from Treasury dated 
30th October, 1882, and 13th March, 1883, respectively. 

15. Loans for £50 and less than £75 will he subject to a charge of £3 ; loans for £75 and less 
than £100 to a charge of £4 ; and loans of £100 to a charge of £5 each, to be deducted from first 
instalment advanced, to meet expenses connected with the loan. Loans exceeding £100 will be 
subject to the additional charge of 10s. for each £20, or part of £20, of such excess, to be in like 
manner deducted, but never to be more than £10 in the whole for any loan not exceeding £500. 
Loans exceeding £500 will similarly bo subject to a charge of 2 per cent., these deductions to be in 
satisfaction of all official charges, so long as the instalments continue to be regularly repaid, up to 
the end of the term for repayment of the loan. 

Paragraph 16. — Added by instructions contained in letter from Treasury dated 30th 
October, 1882. 

16. All applicants for loans will in future be required in forwarding their memorials to transmit 
therewith 10s., which sum, in the event of the loan being proceeded with, will be given credit for 
ia the deduction in respect of the fee for expenses from the first instalment. 

Old Paragraph 16, new Paragraph 17.- -As revised by instructions contained in letters 
from Treasury dated 17th November, 1882, and 16th January, J 883, respectively. 

17. Nothing contained in these instructions shall be taken to prejudice or affect applications for 
Loans for the improvement of land made by owners of land, as defined by the 6th and 7th sections 
of the Act 10 & 11 Vic., cap. 32, intituled “ An Act to facilitate the Improvement of Landed 
Property in Ireland,” and where any application for a loan is made by a tenant of lands who is 
qualified to obtain a loan under the definition of the term “ owner, ” contained in the above-men- 
tioned 7th section, the loan shall be made under the said Act and not under the Land Law (Ireland) 
Act, 1881. In the case, however, where a leaseholder coming within the provisions of sea 7 of the 
above Act shall require a smaller amount than £100, he will be allowed the privilege of applying 
for a loan under the 31st section, subject to the rules regulating the same. 



[Appendix 0. 
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Appendix C. 



Noth . — The 
italics show 
the portions 



a 2 



4 



No. 1. This Indenture, Made the day of One Thousand Eight Hundred and 

Eighty- Between of in the County of Tenant Farmer 

hereinafter called “ the said Tenant,” of the one part, and the Commissioners op Public 
Works IN Ireland, incorporated by the Statute 10 and 11 Victoria, cap. 32, and acting in 
execution of "The Land Law (Ireland) Act, 1881,” and of “ The Landed Property 
Improvement (Ireland) Acts,” as defined by the said " Land Law (Ireland) Act, 1881 ” 
hereinafter called “ the said Commissioners,” of the other part. 

Whereas the said Tenant is Occupier of the Lands hereinafter mentioned under a 
at the yearly rent of payable on the day of and the 

day of in every year. 

And whereas the said Tenant hath made application to the said Commissioners, under 
the 31st Section of “ The Land Law (Ireland) Act, 1881,” to lend to him the sura of 
■§ Pounds, to be advanced by instalments, in accordance with the provisions of 

g “ The Landed Property Improvement (Ireland) Acts,” so far as the Treasury have declared 
'p the same to be applicable, and also in accordance with the regulations of the Commissioners, 
■3 to be expended in the Works hereinafter mentioned, that is to say, and in 

'§ defraying the costs and expenses incurred by the said Commissioners in relation to the 
9 Loan, and to he repaid with interest as hereinafter mentioned, and the Commissioners have 
g agreed to make such Loan. 

Now this Indenture Witnesseth that, in pursuanco of the said Agreement, and in 
^ § consideration of tho sum of Pounds, to be lent as aforesaid, the said Tenant doth 

■g hereby charge that part of the Lands of in his occupation, situate in the Barony 

a S of in the County of and all his tenancy, estate, and interest therein, with 

° " the payment to the said Commissioners or their Assigns of all advances from time to time 
Ji] made to him by the said Commissioners in pursuance of the said agreement, with interest 
-§ on such advances, at the Tate of Three Pounds Ten Shillings per cent, per annum. 

Q 0 Provided always that if the said Tenant, his Executors, Administrators, or Assigns 
'S § shall pay to the said Commissioners or their Assigns, during a period of Twenty-two 
"■§ years, an annuity of Six Pounds Ten Shillings in respect of every instalment of One 
0 § Hundred Pounds advanced, and so in proportion for every lesser sum, by equal half- 
o ® yearly payments, on the Fifth day of April and the Tenth day of October in every year, 
55 J 2 the first of such payments in respect of each instalment to be made on the second of the 
.2 ■*“ said gale days after the advance of the instalment, together also with interest at the rate 
'a aforesaid on each instalment advanced, from the date of the advance to the first gale day 
gg a after the advance ; and shall observe the covenants contained in this Indenture ; then the 
O said Commissioners or their Assigns shall not call in the said loan or such part thereof as 

JQ q shall for the time being remain unpaid : and if the said Tenant discharges the said loan 
g in manner aforesaid, then the said Commissioners or their Assigns will release the said 

Q Tenant, his Executors, Administrators, or Assigns, and the said Lands, and his tenancy, 

*o estate, and interest therein, from the sums so advanced and the interest thereon, and all 

'c powers and remedies for the recovery of the same. Provided always that if the said 
.H M Tenant, his Executors, Administrators, or Assigns shall make default in payment of any 
a such half-yearly payment as aforesaid, for the space of Six Calendar months next after the 
P5 ^ day so appointed for the payment of the same, then all the advances made by the 

2 0 Commissioners on the security of this Indenture, with interest thereon, so far ns such 
IP advances and interest are then unpaid shall forthwith become payable by the said 

•9 0 Tenant, his Executors, Administrators or Assigns to the Commissioner's or their Assigns, 
’S as a present debt, the amount whereof, in addition to all arrears of said annuity and 
J interest thereon, shall be ascertained according to the scale contained in the Schedule to 

S this Indenture. And the said Tenant doth hereby for himself, his Heirs, Executors, and 

g Administrators covenant with the said Commissioners and their Assigns that the said 
is £ Tenant, his Executor's, Administrators, or Assigns will make the said half-yearly payments 
■g at the times and in the manner hereinbefore provided, and will duly expend the said 
sum and every advance made on account thereof, after deducting the charges for the 
m -g Commissioners’ expenses, in and upon the said works on the Lands above-mentioned, 

3 and will maintain the works in an efficient state, and will permit any person for the 
£ 3 time being appointed by the said Commissioners at all reasonable times to enter and 

inspect the said works. 

And, further, that he or they will, so long as any money remains due on this 
| security pay the rent and observe and perform all the conditions of his or their 
§ "s Tenancy in the said Lands, and will not do anything whereby such Tenancy would 

S become liable to be determined. And will, from time to time, when required by the 

<1 said Commissioners, or their Assigns, produce the receipts for the rent so payable as 
aforesaid. And it is hereby declared that the powers given to Mortgagees by sections 
nineteen to twenty-four, both included, of the Conveyancing and Law of Property Act, 
1881, shall apply to the security hereby created, but with this variation, that the 
power of sale conferred by the same Act shall become exercisable from time to time, in 
case the said Tenant, his Executors, Administrators, or Assigns shall make default m 
Tespect of any half-yearly payment under these presents for the space of six calendar 
months next after either of the gale days hereby appointed for the payment of the same, 
or fail to observe any of the covenants contained in this Indenture. 
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In witness whereof the said Tenant hath hereunto subscribed his name and affixed his •^ rp r - t<Dlx E - 
Seal, and the said Commissioner's have hereunto caused their Common Seal to be affixed Law 
the day and year first in these presents written. Act— Loan* t« 

Tenants. 

Signed, Sealed, and Delivered by the I 
said Tenant in presence of 3 



Schedule referred to in the foregoing Deed. 



Redemption in respect of every £100 of Principal advanced, equal to an Annuity of 
£6 108. per cent, for 22 years. 

If the Annuity is in arrear for Six Calendar Months after any of the following pay- 
ments become due, the amount due in respect of each £100 will be shown in the 3rd 
Column, to which must be added the amount of the Annuity in Arrear, together with 
Interest, to the date of the final discharge of the respecti/ue amounts. 



Half-yearly 
Gales of the 

Annuity 

paid, 


No. of 
Half-yearly 
Gales of the 
Annuity 
to bo 
redeemed. 


The Amonnt to 

bo Repaid 
In respect of each 
£ 100 advanced, 

proportion for 
entry lesser sum. 




No. of 
Half-yearly 
dales Qf the 
Annuity 
paid. 


No. Of 
Half-yearly 
Galesofthe 
Annuity 

to be 
redeemed. 


The Amonnt to 
bn Repaid 
in respect of each 
£100 advanced, 

proportion for 
every lesser sum. 








£ 


8. 


d. 








£ 


8. d. 




1 


43 


98 


9 


1 




23 


21 


56 


19 2 




2 


42 


96 


17 


8 




24 


20 


54 


13 7 




3 


41 


95 


5 


9 




25 


19 


52 


7 3 




4 


40 


93 


13 


3 




26 


18 


50 


0 2 




5 


39 


92 


0 


2 




27 


17 


47 


12 2 




6 


38 


90 


6 


7 




28 


16 


45 


3 5 




7 


37 


88 


12 


5 




29 


15 


42 


13 10 




8 


30 


86 


17 


8 




30 


14 


40 


3 5 




9 


35 


85 


2 


4 




31 


13 


37 


12 2 




10 


34 


83 


6 


5 




32 


12 


35 


0 0 




11 


33 


81 


9 


10 




33 


11 


32 


6 11 




12 


32 


79 


12 


7 




34 


10 


29 


12 11 




13 


31 


77 


14 


10 




35 


9 


26 


18 1 




14 


30 


75 


16 


4 




36 


8 


24 


2 3 




15 


29 


73 


17 


2 




37 


7 


21 


5 6 




16 


28 


71 


17 


5 




38 


6 


18 


7 9 




17 


27 


69 


16 


11 




39 


5 


15 


9 0 




18 


26 


67 


15 


9 




40 


4 


12 


9 3 




19 


25 


65 


13 


11 




41 


3 


9 


8 6 




20 


24 


63 


11 


4 




42 


2 


6 


6 9 




21 


23 


61 


8 


0 




43 


1 


3 


3 11 




22 


22 


59 


4 


0 















N.B — This table must be applied to every Instalment of the Loan if advanced in 
different half-years ending 4th April and 9th October. 



The following are the sections of the Conveyancing and Law of Property Act, 1881 
(44 & 45 Victoria, Cap. 41), which apply to the foregoing deed : — 

19. — (1.) A mortgagee, where the mortgage is made by deed, shall by virtue of this Act, have 
the following powers, to the like extent as if they had been in terms conferred by the mortgage 
deed, but not further, namely : — 

(i.) A power, when the mortgage money has become due, to sell, or to concur with any other 
person in sellin g , the mortgaged property, or any part thereof, either subject to prior 
charges, or nob, and either together or in lots, by public auction or by private contract, 
subject to such conditions respecting title, or evidence of title, or other matter, as he 
(the mortgagee) thinks fit, with power to vary any contract for sale, and to buy in at 
an auction, or to rescind any contract for sale, and to re-sell, without being answerable 
for any loss occasioned thereby ; and 

(ii.) A power, at any time 1 after the date of the mortgage deed, to insure and keep insured 
against loss or damage by fire any building, or any effects or property of an insurable 
nature, whether affixed to the freehold or not, being or forming part of the mortgaged 
property, and the premiums paid for any such insurance shall be a charge on the 
mortgaged property, in addition to the mortgage money, and with the same priority 
and with interest at the same rate, as the mortgage money; and 
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(iii.) A power, when the mortgage money has become due, to appoint a receiver of the income 
of the mortgaged property, or of any part thereof ; and 
fiv.) A power, while the mortgagee is in possession, to cut and sell timber and other trees 
ripe for cutting, and not planted or left standing for shelter or ornament, or to contract 
for any such cutting and sale, to be completed within any time not exceeding twelve 
months from the making of the contract. 

(2.) The provisions of this Act relating to the foregoing powers, comprised either in this section, 
or in any subsequent section regulating the exercise of those powers, may he varied or extended by 
the mortgage deed, and, as so varied or extended, shall, as for as may be, operate in the like 
manner and with all the like incidents, effects, and consequences, as if such variations or extensions 
were contained in this Act. 

(3.) This section applies only if and as far as a contrary intention is not expressed in the mortgage 
deed, and shall have effect subject to the terms of the mortgage deed and to the provisions therein 
contained. 

(4.) This section applies only where the mortgage deed is executed after the commencement of 
this Act. 

20. — A mortgagee shall not exercise the power of sale conferred by this Act unless and until — 
(L) Notice requiring payment of the mortgage money has been served on the mortgagor or 

one of the several mortgagors, and default has been made in payment of the mortgage 
money, or of part thereof, for three months after such service ; or 
(ii.) Some interest under the mortgage is in arrear and unpaid for two months after becoming 
due; or 

(iii.) There has been a breach of some provision contained in the mortgage deed or in this 
Act, and on the part of the mortgagor, or of some person concurring in making the 
mortgage to be observed or performed, other than and besides a covenant for payment 
of the mortgage money, or interest thereon. 

21. — (1.) A mortgagee exercising the power of sale conferred by this Act shall have power, by 
deed, to convey the property sold, for such estate and interest therein as is the subject of the 
mortgage, freed from all estates, interests, and rights to which the mortgage has priority, but 
subject to all estates, interests, and rights which have priority to the mortgage ; except that, in 
the case of copyhold or customary land, the legal right to admittance shall not pass by a deed 
under this section, unless the deed is sufficient otherwise by law, or is sufficient by custom, in that 
behalf. 

(2.) Where a conveyance is made in professed exercise of the power of sale conferred by this 
Act, the title of the purchaser shall not be impeachable on the ground that no case had arisen to 
authorize the sale, or that due notice was not given, or that the power was otherwise improperly 
or irregularly exercised ; hut any person damnified by on unauthorized, or improper or irregular 
exercise of the power shall have his remedy in damages against the person exercising the power. 

(3.) The money which is received by the mortgagee, arising from the sale, after discharge of 
prior incumbrances to which the sale is not made subject, if any, or after payment into Court 
under this Act of a sum to meet any prior incumbrance, shall be held by him in trust to be applied 
by him, first, in payment of all costs, charges, and expenses, properly incurred by him, as incident 
to the sale or any attempted sale, or otherwise ; and secondly, in discharge of the mortgage money, 
interest, and costs, and other money, if any, due under the mortgage ; and the residue of the 
money so received shall he paid to the person entitled to the mortgaged property, or authorized 
to give receipts for the proceeds of the sale thereof. 

(4.) The power of sale conferred by this Act may be exercised by any person for the time being 
entitled to receive and give a discharge for the mortgage money. 

(5.) The power of sale conferred by this Act shall not affect the right of foreclosure. 

(G.) The mortgagee, his executors, administrators, or assigns, shall not he answerable for any 
involuntary loss happening in or about the exercise or execution of the power of sale conferred by 
this Act or of any trust connected therewith. 

(7.) At any time after the power of sale conferred by this Act lias become exercisable, the 
person entitled to exerei.se the same may demand and recover from any person, other than a person 
having in the mortgaged property an estate, interest, or right in priority to the mortgage, all the 
deeds and documents relating to the property, or to the titlo thereto, which a purchaser under the 
power of sale would bo entitled to demand and recover from him. 

22. — (1.) The receipt in writing of a mortgagee shall be a sufficient discharge for any money 
arising under the power of sale conferred by this Act, or for any money or securities comprised in 
his mortgage, or arising thereunder ; and a person paying or transferring the same to the mortgagee 
shall not be concerned to inquire whether any money remains due under the mortgage. 

(2.) Money received by a mortgagee under his mortgage or from the proceeds of securities com- 
prised in his mortgage shall be applied in like manner as in this Act directed respecting money 
received by him arising from a sale under the power of sale conferred by this Act ; but with this 
valuation, that the costs, charges, and expenses payable shall include the costs, charges, and 
expenses properly incurred of recovering and receiving the money or securities, and of conversion 
of securities into money, instead of those incident' to sale. 

23. — -(1.) The amount of an insurance effected hy a mortgagee against loss or damage by firo 
under the power in that behalf conferred by this Act shall not exceed the amount specified in the 
mortgage deed, or, if no amount is therein specified, then shall not exceed two third parts ot the 
amount that would he required, in case of total destruction, to restore the property insured. 

(2.) An insurance shall not, under the power conferred by this Act, be effected hy a mortgagee 
in any of the following cases, namely ; — 

(i.) Where there is a declaration in the mortgage deed that no insurance is required : 

(ii.) Where an insurance is kept up by or on behalf of the mortgagor in accordance with the 
mortgage deed : 
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(iii.) Where the mortgage deed contains no stipulation respecting insurance, and an insurance 
is kept up by or on behalf of the mortgagor, to the amount in -which the mortgagee is 
by this Act authorized to insure. 

(3.) All money received on an insurance effected under the mortgage deed or under this Act 
shall, if the mortgagee so requires, be applied by the mortgagor in making good the loss or damage 
in respect of which the money is received. 

(4.) Without prejudice to any obligation to the contrary imposed by law, or by special contract, 
a mortgagee may require that all money received on an insurance be applied in or towards discharge 
of the money due under his mortgage. 

24. — (1.) A mortgagee entitled to appoint a receiver under the power in chat behalf conferred 
by this Act shall not appoint a receiver until he has become entitled to exercise the power of sale 
conferred by this Act, but may then, by writing under his hand, appoint 6ucli person as he thinks 
fit to be receiver. 

(2.) The receiver shall be deemed to be the agent of the mortgagor ; and the mortgagor 
shall be solely responsible for the receiver’s acts or defaults, unless the mortgage deed otherwise 
provides. 

(3.) The receiver shall have power to demand and recover all the income of the property of 
which he is appointed receiver, by action, distress, or otherwise, in the name either oi the mortgagor 
or of the mortgagee, to the full extent of the estate or interest which the mortgagor could dispose 
of, and to give effectual receipts, accordingly, for the same. 

(4.) A person paying money to the receiver shall not be concerned to inquire whether any case 
has happened to authorize the receiver to act. 

(5.) The receiver may be removed, and a new receiver may be appointed, from time to time by 
the mortgagee by writing under his hand. 

(6.) The receiver shall be entitled to retain out of any money received by him , for his remunera- 
tion, and in satisfaction of all costs, charges, and expenses incurred by him as receiver, a commis- 
sion at such rate, not exceeding five per centum on the gross amount of all money received, as is 
specified in his appointment, and if no rate is so specified, then at the rate of five per centum on 
that gross amount, or at such higher rate as the Court thinks fit to allow, on application made by 
him for that purpose. 

(7.) The receiver shall, if so directed in writing by the mortgagee, insure and keep insured 
against loss or damage by fire, out of the money received by him, any building, effects or 
property comprised in the mortgage, whether affixed to the freehold or not, being of an insurable 
nature. 

(8.) The receiver shall apply all money received by him as follows, namely : — 

(i.) In discharge of all rents, taxes, rates, and outgoings whatever affecting the mortgaged 
property; and 

(ii.) In keeping down all annual sums or other payments, and the interest on all principal 
sums, having priority to the mortgage in right whereof he is receiver ; and 
(iii.) In payment of his commission, and of the premiums on fire, life, or other insurances, 
if any, properly payable under the mortgage deed or under this Act, and the cost of 
executing necessary or proper repairs directed in writing by the mortgagee ; and 
M In payment of the interest accruing due in respect of any principal money duo under the 
mortgage ; 
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and shall pay the residue of the money received by him to the person who, hut for the possession 
of the receiver, would have been entitled to receive the income of the mortgaged property, or who 
is otherwise entitled to that property. 



This Indenture, made the day of 188 , between of 

and of (herein referred to as the Sureties) of the one part, and the 

within-named Commissioners of the other part, 

Witnesseth — That in consideration of the within-mentioned Loan to the within- 
named Tenant, the Sureties do hereby jointly and severally for themselves and himself, 
their and his Heirs, Executors, and Administrators, covenant with the Commissioners and 
their Assigns that the within-named Tenant, his Executors, Administrators or Assigns 
will perform the covenant within contained ; that is to say, that he the said Tenant, his 
Executors, Administrators or Assigns will duly expend the said loan and every advance 
made on account of it after deducting the charges for the Commissioners' expenses, in and 
upon the works and on the lands within respectively mentioned ; and that they, the 
Sureties, their Heirs. Executors, and Administrators, or either of them, will indemnify the 
Commissioners and their Assigns against all losses, damages, costs, and expenses which 
they may sustain or be put to in respect of the non-performance of the s aid covenant 

In Witness whereof the said Sureties have hereunto subscribed their names and affixed 
their seals the day and year first herein written. 



Signed, Sealed, and Delivered by the said 
In the presence of 

Signed, Sealed, and Delivered by the said 
In the presence of 



N 2 
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APPENDIX E. 

National Monuments of Ireland. 
Annual Report, 1882-3. 

By Thomas Newenham Deane, Superintendent. 



Works Lave been undertaken or completed at the 
following National Monuments within tie past year, 
viz. : — 

No. 1. Rosserk Abbey, Barony Tyrawley, Co. Mayo. 

No. 2. Quin Abbey, Barony Bunratty, Co. Clare. 

No. 8. Creevelee Abbey, Barony Dromaliaire, Co. 

Leitrim. 

No. 4. Killala Round Tower, Barony Tyrawley, Co. 

Mayo. 

No. 5. Banagher Church, Barony Keenaght, Co. 

Londonderry. 

No. 6. Inchcleraun Churches, Abbey, <fcc., Barony 

Rathcline, Co. Longford. 

No. 7. Atliassel Abbey, Barony Clan william, Co. 

Tipperary. 

Rosserk Abbey. 

This interesting abbey, situated upon the Moy, 
near Ballina, was in a most ruinous condition, the 
walls in many places were on the verge of falling, the 
tracery of the eastern window had disappeared, but a 
careful examination of the debris produced all the 
missing stones. These were reset in their original 
position, thus reproducing an excellent example of 
fourteenth century tracery. The tower, a hold piece 
of construction, is about 15 feet square by 60 feet 
high, is carried on two arches, which divide the nave 
from the choir ; the soffit is carefully groined. 

In the tower is an apartment which is entered from 
a door considerably above the level of the roof of choir ; 
this apartment may have been used as a cell or “ domus 
inclusi. ” 

The plan of the abbey consists of nave, 45 feet by 
18 feet; chancel, 33 feet by 18 feet; south transept, 
32 feet by 20 feet. On the north are conventual 
buildings, two stories in height. 

To the south of the high altar is a double piscina, 
the spandrils of the arches are carved with figure 
sculpture, and the recess groined. 

In the southern transept there is a curious confes- 
sional. 

The walls of the buildings have been secured and 
pointed, the arches over conventual buildings have 
been coated with cement concrete, the tower has been 
pointed and missing stones supplied, the tracery of 
windows replaced and secured, and bars have been put 
in some of the opes to prevent trespass, gates also have 
been put to western doorway. 

Quin Abbey. 

The works at this abbey are now finished ; they were 
of an extensive nature, and consisted of pointing, re- 
building dangerous portions of walls and arches, cement 
coating on vaultings, clearing out cloisters, readjusting 
tombs. The abbey was described and illustrated in a 
former report ; a caretaker has been appointed. 

Some repairs have been done to the ancient church 
adjacent to the abbey ; this church dates from the 
thirteenth century. At the eastern end are three 
lancet windows ; the buttresses have fine mouldings ; 
the walls have been partially pointed, the tops grouted, 
and the buttresses underpinned. 

Creevelee Abbey, County Leitrim. 

This abbey was founded for the Franciscan Order, a.d. 
1508 by Margaret O’Brien, daughter of Lord O’Brien, 
and wife of Eugene Lord O’Roirk. 

In the village of Dromahaire is the manor house of 



the O’Roirks, a good example of Tudor architecture 
The abbey in many respects resembles that at Sligo ■ 
it consists of nave, south transept, tower and choir’ 
refectory, andotherconventuol buildings. A descendant 
of the founder of this abbey, and probably the builder 
of the manor house, was au active rebel in 1588. He 
submitted and went to London to be introduced to 
Elizabeth, but refusing to bend his knee to the Queen 
and declining life or pardon, simply requested to be 
“hung by a with, according to the custom of his 
country,” a request, as the chronicle states, readily 
granted. 

The following are the general dimensions of the 
abbey: Nave, 60 feet by 19 feet; choir, 40 feet by 
19 feet; transept, 40 feet by 19 feet; and cloister 
garth, 45 feet by 5 5 feet. 

The conventual apartments contain refectory and 
library, the character of the architecture corresponds 
throughout with the date ascribed to the foundation. 

The cloister garth has been excavated, and nearly 
the entire of the arcade arches have been found — these 
correspond in detail with those at Sligo Abbey ; large 
gaps in the wall have been rebuilt ; the tracery of 
the windows has beon secured, missing portions when 
found have been replaced, the entire tracery of the 
western window was found and reset. Tombs have 
been levelled, and it is hoped that steps may be taken 
to prevent the desecration of the abbey by the over 
crowding of graves, which at present is carried on to 
an extent injurious to health, and disrespectful to the 
Church. 



Atliassel Abbey. 

This is probably one of the most interesting abbeys 
in Ireland, of great extent, and truly worthy of being 
classed as a national monument. The accompanying 
illustrations, consisting of ground plan, elevation of 
entrance door to choir, rood loft arch, entrance to 
cloister, and plan of cloister arches have been made 
for the purposes of this report, and in a limited 
manner give some of the detail of the abbey. It was 
founded by William Fitz Adelen de Bnrgho, for 
canons regular of the Order of St. Augustine. 

We find that the De Burghos were great benefactors 
to this abbey, and that it was a considerable structure 
in 1202. I should be, however, disposed to fix the 
date of the main building at 1260. 

The dimensions of the church (see ground plan No. 
1) are very large in comparison with others in Ireland, 
viz. : — nave 121 feet by 57 feet 10 inches, choir 79 
feet by 27 feet 6 inches, transept 30 feet 8 inches by 
28 feet, and cloisters 85 feet by 89. 

The main church, with its transepts and choir, is 
thirteenth century work of a good type. To the north 
of the western entrance are the remains of a large 
tower. Towers are very rare on Irish churches at so 
early a date, and the position of this one is very 
peculiar. To the south of the entrance is a small 
chapel carefully groined from vaulting shafts. Little 
remains of the pillars of the nave, but it must have 
been divided into six bays. The space between the 
vaulting shafts being 21 feet, from the remnants of 
these shafts which have been found. The choir was 
separated from the nave by a wall from top to bottom, 
with a beautiful central doorway, an illustration of 
which is given ; at either side were niches for 
statues. Above the central entrance was au open 
archway, which probably" corresponded with the rood 
screen. 
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On entering tlie clioir, to the right and left are the 
transept arches, 27 feet span by 46 feet to the apex of the 
arch - the mouldings of the piers are simple and bold. 

The clioir arch was 21 feet 3 inches span. In 1329 
we read Brian O’Brian burnt Athassail to the ground. 
At this time, I think it probable, the transept arches 
and choir were seriously injured. This portion of the 
abbey was utilized for domestic purposes of a semi- 
military character. Walls were built within the spaeo 
enclosed by the transept arches, this space being 
vaulted in a single span ; the transept arches were 
raised upon, and the upper portion was used as a 
dwelling. The approach to these apartments was a 
passage along the top of the transept wall, entered by 
a ciicular staircase in the south-east angle of transept. 

The choir of the church is lighted by the side win- 
dows and eastern window of three lights, tlie latter 
iifteenth century tracery ; the parapet was stepped. 
We can trace the extent of the first church which, as 
I before stated, consisted of nave, north-west tower, 
south side chapel, choir and transepts, with conventual 
buildings in continuation of south transept. The total 
length of the conventual buildings was 87 feet 10 
inches. 

The cloister was enclosed by walls, and entered at 
the south-west corner. I doubt that the early cloister 
garth was arcaded. The present arcade is fifteenth 
century work. 

The various changes which were made in the early 
part of the fifteenth century, makes it difficult to define 
with accuracy many points of interest in the original 
thirteenth century building. Amongst them I would 
note the fact that the bases of the transept arches are 
at a level of several feet above the church floor. The 
south transept has no evidence of having hail a sub- 
story, but it may have been made at a later period. 
The elevation of the bases tends to support the idea 
that both transepts had sub-chapels originally. I trust 
to satisfy myself on this point, during the works at 
present in hand. 

The remainder of the conventual buildings in con- 
nexion with the abbey church are all of fifteenth 
century date, and do not present any particular 
features of interest. 

The choir contains many interesting effigies and 
monumental stones, one of the former probably Walter, 
Earl of Ulster ; the memorial stone with two figures, 
of which an illustration is given, is peculiar. 

So far is a general description of the abbey church 
and its immediate surroundings ; but beyond these, and 
separated bv intervening land, there is a strong wall 
and out-buildings. The abbey lands originally formed 
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Killala Round Tower, Barony Tyrawley. 

This tower has been repaired, loose stones removed, 
and a lightning conductor fixed. 



an island in the Suir, which was approached by a 
bridge of three arches leading to the gate house, which 
was vaulted, and strongly defended by lifting gate or 
portcullis; 

Considerable alterations were made in this building 
from time to time, the nature of which I can hardly 
describe at this early stage of the work. 

The works are progressing rapidly. 



Banagher Church, Ba/rony Kenaght, Co. Londonderry. 

This church, formerly called Beaunehair, or The 
Homs, is a curious and early structure ; it consists of 
nave and chancel, the former 35 feet by 20 feet, the 
latter 20 feet by 11 feet. The western doorway is 
square-headed, with inclined sides. The founder of 
the church, St. Muirdach O’Heney, who lived A.D., 
1121. In the graveyard surrounding the church are 
many insoribed slabs of early date, and others of the 
sixteenth century, bearing the names of old families 
in the county, amongst these many of the O’Heneys. 
The tomb of the founder, which is an oblong structure 
12 feet by 6 feet, with gabled stone roof and effigy of 
the saint, has been repaired lately, and is in good con- 
dition. 

The works at this church are now in progress. 

Inisclothram Churches and Abbey, Barony Ralhcline, 
Co. Longford. 

The ruins here are of very early date, particularly 
the church with the square tower at western end, re- 
ferred to in Petrie, as one of the earliest examples of 
such a structure. The stones are mnssive and wrought 
square. 

The founder of this church is stated to have been 
St Dhiarmuit Naonrih, or The Just, a.d., 540. The 
buildings on the island appear to bare been frequently 
pillaged up to A.D., 1193. 

At the southern end of the island are the remains 
of two Romanesque churches, and portions of a con- 
ventual building of later date. 

The works consisted of pointing, repairing broken 
walls, concreting arches, and generally placing the ruins 
in a safe condition. 

(Signed,) Tnos. Newenhah Deans. 

April 14th, 1883. 



Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 



Dublin i Printed by Axicx. Thom & Co., 87, S3, & S9, Abbey-street, 
The Queen's Printing Office. 

For Her Majesty's Stationery Office. 



-Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 





Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 




Plan 

=1 1- . (• t i U.P.T--1 



Printed image digitised by the University of Southampton Library Digitisation Unit ■ 

Printed image digitised by the University of Southampton Library Digitisation Unit 









Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 







Printed image digitised by the University of Southampton Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 





f Southampton Library Digitisation Unit 

' Digitisation Unit 




